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PUBLIC WORKS, IRELAND. 


SEYENTY-FIFTH ANNUAL REPORT 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND- 

FOR THE TEAR 1906-1907. 


TO THE LORDS COMMISSIONERS OF HIS MA.JESTY’S TREASURY. 

Mat it please tour Lordships, 

We beg to submit tbe Seventy-fifth Annual Report of the Board. 

Our report follows the order adopted for some years past, dealing with the business 
of the year under the following heads i — 

(1.) Public Works and Buildings, including National and Ancient Monuments. 

(2.) laght Railways and Tramways. 

(3.) Loans. 

(4.) ]\tisceilaneous duties of the Board. 

The body of the Report contains statements aud observations on matters under each 
of the four divisions which appear to deserve special notice. Details as to the 
various services are given in the Appendices. 


(1,)_PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL ANO 
ANCIENT MONUMENTS. 

Details of the provision made, by Parliament for the year 1906-1907 for Pnhlic 
Works and Buildings, including National and Ancient Monuments will be tound at. 
pp. 61-69 of the Estimates for that year. The Public Buildings (Ireland) Vote is 
included in Class I., and comprises the following ; — 

Naval and MUitary ; State and Official Residences ; Civil Departments (including ^ence 
and Art Buildings in charge of Department of Agriculture); I^gal Departments : Dublin. 
Metropolitan Police; Royal Irish Constabulary; r>undrum Crimi^l Limatto Asylum;: 
Public Education ; Royal TTniversity and Queen’s Colleges ; Revenue Departments. 

The Vote also embraces — 

Royal Parks and Gardens ; — 

PbcenbL Park ; St. Stephen’s Green ; the Curragh of Kildare. 

Royal Harbours ; — 

Kingstown ; Howth ; Donaghadee ; Dnnniore ; Ardglass. 

Inland Navigation : — 

Maigue. 

Ancient Monuments Protection Act, 1882 (45 & 46 Vic., c. 73). 

Ditto, ditto, 1892 (55 & 56 Vie., c. 46). 

In addition to works, &c., for which provision is made by Vote of Parliament, Part 1 
of this Report also deals with certain new works connected with Fishery^ Piers and 
Harbours, the cost of which is met out of moneys provided from the Irish Church 
Fund, under the Sea Fisheries (Ireland) Act, 1883 (46 & 47 Vic., c. 26). 
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Phcbnix Park. 

White’s Under the an-angement come to with Lord Iveagh, as explained in 

our Report for last year, the new entrance gates to the Park and Farmleigh, at White’s 
Gate, have now been completed. 

It was desirable that a broad and simple design should be adopted both for the new 
gate and for the adjoining entrance to the Farmleigh Demesne, and the Board are glad 
to say that Lord Iveagh agreed to renew the entrance gates and piers to Farmleiph, on 
a design approved by him and the Board jointly. A wicket gate for cyclists has also 
been provided in the Park entrance. 


New Plant Houses . — A further portion of the scheme for new plant houses has been 
carried out, and one large detached house and three smaller combined houses, including 
forcing and propagating houses, as well as a complete range of potting sheds, are now 
in working order. The new structures are proviug most satisfactory. The foundations 
have now been laid for the remainder of the glass-houses which, it is expected, will be 
completed daring the year 1907. An underground tank, for the storage of water in 
connection with the plant houses, has been constructed. 

The side gateways, for pedestrian traffic at the main entrance from Parkgate-street, 
which had become insufficient to accommodate the greatly increased traffic to the Park,, 
have been widened, and new expanding gates have been erected. This change gives 
increased facilities for foot traffic and an improved appearance to the entrance. 

The want of im]*roved artificial lighting on the Park roads has been felt for some 
time. During the past year a commencement has been made of substituting 
incandescent gas lighting for the ordinary fish-tail gas burners used heretofore^ and it is 
intended to continue and complete the new installation during the current year. 

A number of old elm trees throughout the Park, which, by reason of age and the 
.■offects of the great storm of February, 1903, had become dangerous to the public 
frequenting the Park have, in the interests of safety, been pollarded. The trees, as a 
consequence are, for tho time being, somewhat uiisiffhtly. This appearance, however, 
is merely temporary, and in the course of a few years fresh growth will conceal the 
effects of the operation. 

The new plantation situated at the back of Mountjoy Barracks, which was planted 
in 1904, has been extended by an addition of about 3 acres, and planted with mixed 
hardwoods. 


The banks of the ornamental lake in the Park Gardens have been improved and 
planted and the island in the lake replanted with suitable shrubs and plants. 

The Board have entered into an arrangement with a contractor to place a number of 
chairs for hire in the Park on a system analogous to that in existence in the Royal 
Parks in London. So far as it has gone the experiment seems to have been consider-, 
ably appreciated by the public using the Park. 


The number of applications received during the season for. grounds for A.ssociation 
■football, Gaelic football, and hurling were, respectively, as follows: — 


Association football, 
Gaelic football, 
Hurling, 


2,910 

U2 

115 


Two new grounds have been provided for the purposes of hurling and Gaelic 
ball, by utilising a portion of the space formerly allotted to Association football 
games, thus avoiding any addition to the already large area, allocated for various games 
in the Park, 


St. Stephen’s Green. 

Royal Duhlin Fihsiliers Memonal . — A sum of about .^1,800 has been raised by 
public subscription to erect a monument in memory of the officers, non-commissioned 
officers, and men of tho Royal Dublin Fusiliers who fell in the South African War ot 
1899-1900. It was suggested that the monument should take the form of a triurapna 
arch forming a new north-west entrance to St. Stephen’s Green Pai^k. . The. -Doarqs 
consent, which was necessary, was given; and by special arrangement tfie design w,as,. 
prepared by Mr. J. Howard rentland, R.R.A», one of the Board’s Principal Surveyors, i. 

The work has been completed since the end of the financial year. 
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Sea Fishbriks (Irela??d) Act, 1888. 


46 & 47 Vie., c. 26. 


The works of constmctioQ *at Passage East, Co. Waterford, have been completed ; 
the dredging was not hnisbed till the summer of 1 9o7. 

Ihe expenditure during the year has been as follows : — 

(1.) ‘Works at Ardmore, . £442 7 0 

,, „ Passage East, 4,535 4 • 


(2.) Engineering Staff employed on the Sea Fisheries Act 
Service, ......... 


£4,977 18 4 
402 3 5 


Total, .... £5,380 1 9 


Position op the Se.a Fisheries Fond. 

£250,000 wa£ provided by this Act from the Irish Church Fund for building and 
improving Fishery Piers and Harbours. The balance of this grant— £3,000, which had 
remained in the hands of the Irish Land Commission, was drawn in September, 1906, 
to meet the requirements of the service. 

The following contributions in aid of works were received in the year : — 

Department o£ Agriculture, <fcc., . . £2,000 0 0 Passage East Works. 

Coxmty Waterford 2,000 0 0 

I’ 166 13 4 Ardmore „ 


£4,166 13 4 


The following Account shows the position of the Fund on the 31st March, 1906, and 
31st March, 1907. 



Uabilities. 


31 March, '07. 

3lMarch,’06. 


31March,'07. 

31 March, '06. 


£ a d. 

£ s. d. 




Amount ot Grant un- 






drawn, 

Nil. 

3,000 0 0 

Waterford, exclusive 






of cost of Engineer- 



Cash at Bank of 






403 0 0 

Ireland, 

4,344 17 8 

2,400 12 10 








1,285 10 .10 

6,821 0 0 

Repayments outstand- 






ing on Loans, 

309 0 9 

466 14 0 

Balance of Fund avail- 









Contributions — 



and to meet cost of 






Engineering Staff, ... 

3,368 7 7 

3,643 6 10 

Passage East, £4,000 

— 

4,000 0 0 




’ 

4,653 18 5 

9,867 6 10 


4,663 18 5 

9,867 6 10 


Marine Works Act, 1902. 

2nd Ed. VII., c. 24. 

Six of the ten Marine Works referred to in our ^ast report have now been completed 
at a total cost of £15,325 15s. 9d. and other schemes are nearing completion. The only 
new work undertaken during the past year was the construction of a boat slip at 
Faleorrib, County Donegal, estimated to cost £1,000. It has been decided that the 
question of farther expenditure on works at Newbridge, County Donegal, to which 
reference was made in our last report, must stand over, and the suggested scheme at 
Inishlyre, County Mayo, has not yet been brought within the provisions of the Act. ' 
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Of the sum of £100,000 allocated for works under the Marine Works Act, a sum 
of £34,843 vas expended up to the close of the financial year. The unexpended 
balance as from 31st March, 1907, was £65,157, but this balance includes not only the 
sum necessary to complete the works now in progress, but also a large sum which was 
provisionally set aside for expenditure upon the Inishlyre scheme above referred to. 

The following table gives an outline of the progress made with the various Marine 
works in operation or completed under the Act, with a statement of the expenditure 
thereon up to the 31st March last : — 


, Works Ppopoaad- 

Projjreas Mode. | 

EdCiioated [ 
Total Cost. , 3 

Expended to. 
let Uansii, 190T. 

Oapb Clear, County Cork : ! 


1 

£ s. d. \ 

£ s. d. 

An ianer harbour cross wall, with i 
entrance (and booms) at one end. 1 
llepairs and improvements to the 
liarbour walls, and deepening of 
the inner harbour. 

Liscannob, County Clake : 

Considerable difficulty was exj.rer- 6 
ienced in securing proper founda- 
tions for the boom wall, but the 
work was practically completed 
by the 31st December, 1906. 
Some undercutting of the boom 
•wall head was noticed subsequently 
•which necessitated underpinning 
and sheet piling the foundations, 
and caused delay in the final com- 
pletion. The works have been 
finished since the end of the finan- 
cial year. 

o 

o 

o 

>,781 13 7 

llie deepening of the harbour ; the 
constinactionof two special berths 
for steamei’s ; an extension of 
groyne at the ontrance; and the 
formation of a service area for 
traflic. 

The work -was finished except for 
some rock excavation in the bed of 
the harbour, which the contractors 
have experienced great difficulty 
in dealing with. ' 

3,600 0 0 1 

6,460 12 11 

Rousdstone, County Galway : | 




Tlie extension of the existing north | 
jiier to cover a dangerous rock, 

The work is completed and the final 1 
payment made. j 

— 

1,949 4 0 

Kilronan, County Galway : 




The extension and paitial recon- 
struction of an existing old jetty. 

The work is completed and the final 
payment made. 


3,319 15 8 

•Clkogan, County Gateway : 




ConatruotLon of a breakwater and 
cattle slip, and the removal of 
a portion of the existing groyne. 

The work is completed. 

3,734 0 0 

3,068 12 7 

Kisvaera, County Galway ; 




The restoration of the pier and wharf 
walls, and the erection of a new 
-etorm wall and other minor im- 
provements. 

1 The work is completed and the fiual 
1 payment made. 


1,368 13 Sr 

Qobtna?ate, County Donegal : 

' 



The construction of a deep water quaj 
for steamers, and of an approacl 
toad, and the retnoval of shoals. 

1 The contract work is completed but 

1 1 some rock excavation below iov 

j water level, subsequentiy arranget 

for, has std! to be finished. 

t 5,700 0 C 
i 

1 4,834 9 11 

Cladnageeraqu, County Donegal : 

■ ' 


' 

A timber jetty extension of the exis 
ing pier. 

t- 1 The work is completed and the fimi 
payment made. 

il — 

1,250 0 1 
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''’oris I’roposed. 

1 Prorress>r!t'le. 

Esiimate.l 
Total Cost. 

Espeaded to 
SlstALucb. 1907. 

POBTXOO. COUNTT DoNKuAL ; 


£ X. </. 

’ £ A. <L 

Rel'nililina of an old piei\ . 
Dowsies Bay, County Doneoai. : 

The -work is completed, but some : 
rock excavation below water has 
still to he measured up and certi- 
lied as fini.she<,l. 

: 0,360 0 0 

2,450 16 1 

The extension of the existing piei', 
and the removal of rock from the 
end thereof. 

Faloobrijj, County Donegal : 

The work in completed. 

4,450 0 0 1 

1 

4,369 9 8 

Tlie construction of a boat slip. 

Preliminiiry an-angements were 
1 made, but the necessary formali- 

ties having only been completed ' 
! after the close of the year, actual 

work could not he started till Mav. 

‘ 1907. 

1 

1,000 0 0 • 

' 1 

1 



National School Grants. 

'Jhe following' table .shows the amounts voted for and e.xpended on grants in each of 
the last twenty years : — 


Tcai. 

Provision. 

Kspondituro. 

Tear. 

FrovisioD. 

Expenditure. 

1885-6. . 

£ 

£ 


£ 


22,000 

29,125 

1896-7, 

40,000 

40,000 


30,000 

41,220 

1897-8, . 

40,000 

36,500 


48,000 

51,522 

1898-9, . 

33,500 

27,132 


40,000 

40,000 

41,495 

1899-1900, 

40,000 

32,109 


3.1,189 

1900-1, . 

40,000 

38,554 

1890-1, . 

40,000 

27,331 

1901-2, . 

35,000 

26,906 

1891—2, 

30,000 

30,014 

1902-3, . 

35,000 

33,280 


30,000 

24,283 

1903-4 . 

35,000 

13,142 

1893-4, . 

30,000 

28,198 

1904-5, . 

12,600 

18,499 

1894-5. 

28,000 

28,179 

190.5-6. . 

20,000 

28,007 

1893-6, 

30,000 

40,000 

1906-7, . 

20,000 

£719,000 

13,457 

£680,142 


The smallness of the sum expended in. the last financial year is due to a temporary 
suspension of grants while the new type plans to be published were under consideration 
by your Lordships and the Irish Government, and to che fact that portion of the 
expenditure covered by the estimate became due and was paid towards the end of 
1905-6. Since the end of the financial year the main points at issue have been settled. 

New Royal College op Science por Ireland. 

Contract No. 3, comprising the erection of the lower ground floor, was nearly 
completed during the financial year; arrangements are now in progress to invite 
tenders for the next floor, as well as for the new Mechanical Engineering School, which 
will form a separate building contiguous to the new College on a site available at the 
rear of Nos. 2 & 3 Kildare place. 

Queen’s College, Belfast. 

Considerable additions have been made to this College daring the past year. The 
work is being caiTied out by joint contributions from the Exchequer and from moneys 
locally subscribed. The Committee of the Better Equipment Fund which has been 
raised in Belfast for the improvement of the College, voted a sum of .£5,400 towards 
mcreasing the accommodation for the Departments of Chemistry, Pathology, 
Physiology, and Medicine, and Your Lordships agreed to grant an equal sum for these 
purposes and for the better protection of the College grounds. The most important 

B 
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LailcUiiirs erected are those on the north side of the College facing University Square, 
and this fagade, which was in an unfinished condition, has now been greatly improved 

"'"The problem was not an easj' one, as there existed on the site isolated and incomplete 
buildinU, of a plainer description than the original College, which had to be incor- 
porated” in the scheme. The new works, consisting of additions to the Engineering 
School Chemical Buildings, and Physiological Department (three distinct blocks) were 
desionk to connect and form with these a complete wing, harmomsmg with the old 
worE thouo-h distinct by reason of the necessary modincations. The style followed 
was, of course, late Gothic of the perpendicular period to correspond with the original, 
but 'of a simpler and less ornate description, in red brick with stone dressings, window 
tracery, etc. The Medical School nuildings, to which an important addition has been 
built, come imincdiatoly behind this new wing and have been designed in keeping. 
They fonii the south side of an inner quadrangle. ^ , a- ■ i 

Another important new work which adds greatly to the architectural effect is the 
ffateway and porter’s lodge on the principal front of the College. The entrance is 
through a Tudor arch in the lower stage of the Tower, the arms of the College being 
carved above in a stone traceried panel. For details of the work see Appendix A. 

Discontinuance of Coastguard Stations. 

We understand that a scheme is under consideration for modifying the conditions 
under which the duties of the Coast Guard are performed. Pending the completion of 
this sehemo. a considerable reduction has already been made in the number of Coast 
Guard Stations on the Irish Coast. The following stations and detachm^ts have been 
discontinued during 1906-07 Annagassan, Ballymaoaw. ballyshannon Cahoi^ Deik- 
raore, Dunany Point, Groomsport, Kilmore, Knockadoon, Knopkalla, Larne, Milleove, 
Moville Orlock Hill, Roberts’ Cove, Skerries : and m the following cases where land has 
been acquired for the purpose of building new stations the Admiralty have decked not 
to proceed e-Cushendun. Dundrum, Malahide, Portrane, Renmore. The following 
Pvoyal Naval Re. 5 erve Batteries have also been discontinued Larne, Renmore, 

'''"'irSi.s not in all oase.s been pos.sible for the Board to^ obtain reasonable l«ms, on 
behalf of the Admiralty, for giving up the sites of these existing and proposed buildju , 
which arc mostly held on lease ; %uv Lordships have therelore approved of ^ knd 
being retained, pending further consideration, wherever they cannot be surrendered 
except on disproportionate ])aymeiits. 

Ancient and Rational M.onoments. 

The structures vested in the Board up to the end of the year number 214. 
few exceptions allot these have been inspected during the year 
At forty-one monuments repairs have been carried out , < 

"T"en the practice to refer in some detail to one of the 

on during the year, and Clonmacuois has been selected foi the piese 

illustration. 

Olonmacnois. 

The ruins of the “ Seven Churches” of Clonmacuois are situate on 
in King’s County, nearly in the centre of Ireland. A fou^£tioii 

founded here A.D. 545-548, which rose to fostofo 

was almost accidental, and its founder gave i from his father’s occupa- 

.. Mac an t Saor,” ” Son of the Carpenter,’ as he J -d 

tion, had settled as recluse on Inis Amghm (or Hare island, 

conceived the idea of founding a little wooden c nr Tibra or Drom 

Shannon, at a lonely spot called Chian Maoonnois. 

Tipraid. While engaged on the work he was found and a 

who aided him to set the lirsi posts of the ehurifo, t er y Ireland, 

prophecy of coming honour. Soon afterwards Dermo learning, and many 

and endowed the establishment. The place , p Omitting allusion to 

churches and villages of huts were crowded round ® ^ g record some of its 

its long lists of noted men, some even of European ^ ,g both Norse and 

eventfS history. It suffered often from pl™derers and d jtr J . b 
Irish, having been ravaged six times between 834 and 1012, ana ourne 


With 
w. 

a list will be fouDd m 
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between 719 and 1082, and twenty-six times from 841 to 1204. The Norse King ! 

furgesis, in hi.s attempt to break up the Irish Church in. 845, enthroned his wife Ota [' 

on the altar in the chief church at Clonmacnois, whence she gave her oracles. It ! 

was plundered by the subjects of King Donough O’Brien in 1042, but he punished the 
culprits, and made amends to the monks. The Normans did violence to it several S 

times about the year 1200. o 

Omitting mere sites and foundations, there remain two round towers, three crosses 
ot large size and elaborate sculpture, eight cliurches, a castle, and two holy wells, and 
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(4) Temple Rl, or Melaghlin’s Church ; (5) Aglishbeg or Temple Kieran ; (6) Temple 
Conor ; (7) Temple Phighin or Finian ; and (8) the Nuns’ Church. The sites of 
former churches are (9) “Temple Killen/’ (10) “Temple Kelly,” (11) “Temple 
Ganly,” and (12) “The Bishop’s Chapel.” There was also (13) another chm-ch near 
the castle named after Moreig O’Duffy.” 

The ruins, with the exception of the Nuns’ Church, are grouped together, the castle 
lying near the river, the others included within the graveyard, in which so many 
princes, prelates, and sages lie buried. 

To turn to the records of the buildings, the Aglisli Beg or Teinijle KiRvari was 
reputed to be on the site ol that church founded by the patron about 545, and covered 
his tomb. It is a very small early cell. In it were found the two beautiful bronze 
and silver Irish croziers now in. the collection of the Royal Irish Academy. It was an 
oblono’ oratory, not rectangular, over twelve feet long and eight feet wide inside the 
■walls, ”which are about two feet thick. It had antae at each corner, but the south- 
western one and part of the rude west door have been rebuilt. 

The great Church or Cathedral was restored about 910 by the Abbot Oolman 
MacAillel and the High King Flan, son of Melachlin. They also_ erected the High Cross 
near it, still inscribed with their names. This church was again restored by Cormac, 

C L O N MAC N 0 I S 

North Doorwav of Cathedhau 



E L E V AT I ON 



Printed image digitised by the University of Southampton Library Digitisation Unit 



1900-1907.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 13 

suD of Conn m boclitand Flaherty O'Lynch, between 1030 and 1104; by Tomaltagh 
MacDermot in 1330, and by the Dean Odo, whose name appears above the elaborate 
north door, about 1460. It was destroyed by the English in 1552 and again restored 
by the Vicar-General, Charles Coghlan, in 1647. 

1 he Cathedral, also called Temple Dermot, Temple Coghlan, and in older times 

Damhliag ” or stone church, hardly retains any suggestion of its early date save in the 
projecting antae. Here was buried Roderick, the last native King of Ireland (died 
1198), and his father, King Turlough. It is an oblong structure, measuring 62 feet by 
23 feet 8 inches inside. It had a curious arrangement in the chancel, which was 
divided by pillars into three vaulted chapels. The attached piers and groinings at the 
sides alone remain. The other internal details are plain, but the west and north doors 
were elaborate on the outside ; the northern is richly moulded with figures of St. 
Francis, St. Patrick, and St. Dominick, and a commemorative inscriptioa^^overhead to 
Dean Odo. There is some delicate caiwing on both doors, with foliage and small 
dragons. The east gable has fallen, and also most of the w'est gable, with the arch of 
its door. At the south is the vaulted sacristy with an apartment over it having a curious 
octagonal cliimney with window-like slits for the smoke. 



EtEVATJOrt OF Chamcel Arch &. Tower 


Scale o>' Feet 



Croumd Plam. 


St. Fixiax’s Church and Round Tower, Cdonmacnois. 
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Temple Conor was probably built in 1010, when it was endowed with lands by 
Cathal O’Connor. The west door and south window still existing belong to that time. 
It measures 42 feet 8 inches by 26 feet 6 inches wide, and has a burial enclosure to the 
north. The church has been modernized, and is still used as a Protestant place of 
worship. 

Temple Killen, a levelled chui'ch barely traceable to the east of Temple Finghin, 
was built before 968. The causeway from it to the Nuns’ Church was made at two 
periods ; the first, the eastern portion from the Nuns’ Garden to the Cairn of the Three 
Crosses, in 1026 ; the second, westward “ to Cros Chomgaill at the entrance of the 
street,” in 1070. 

St. FiniarCs or FinglmCs Clmrch, or Regees Finghin or Finian is mentioned in 1015, 
when a great storm overthrew its oak tree, but the neighbouring well of Tober 
Finghin and a cell near it have records from 610 which probably refer to the church site. 



St, Finia^’s Ci-iuRcn, Clonwacnois. — Section showing Chancel and the base oe the 
Round Tower attached to it. 


This church embodies at the intersection of its nave and choir the unique and 
finely built Round Tower called “ Clogas Beg” and “ MacCarthy’s Tower.” The 
Church consists of a nearly levelled nave and a well preserved early chancel, 8 feet 
square. The choir arch has three orders, two probably of the late eleventh century, the 
innermost much later. The tower has been deeply cut into in order to square the angle 
of the nave. It is a disputed question whether it is not earlier than the church _ in 
which it is embedded. It is certainly not an afterthought, and seems (despite assertion 
to the contrary) to be contemporaneous. 

Temple Kelly, now also levelled, was probably the church built in 11G7_ by Conor 
NaCeailaigb, Chief of Hy Many, on the site of the Older Hospital of Isill Kieran. 

The great Round Tower is attributed' to Fergal O’Rourke, who was slain in 964 ; the 
Register of Clonmacnois says “ he built a small steep castle or steeple called in the Irish 
Claicihough.'' At least he repaired it, and it wan further restored after its partial 
destruction by lightning in 1134. 
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This Round Tower, called “ Clogasmore ” and “ the Steeple ” is for the most 
part of fineU fitted ashlar. It i.s over GO feet high and 58 feet 8 inches in girth, 
the round headed door-way is 11 feet above the ground. The upper storey has 
been rebuilt roughly. Four of the older stories remain, so probably three were 
destroyed. Its base is slightly out of plumb and overhangs a few inches. 

Tcmjyle Hurpain and TempAc Doolin, or MacLa^'i/r, Church lie to the south, the 
latter having been attached to the east end of the former. The older church measures 
3 1-J feet by 10 feet inside ; it I'etains the antae side walls and simple round-headed 
east windows with the gable of a very early Celtic oratory. A late pointed door was 
inserted in place of the original western entrance in 1689, about wliicli time was built 
Temple Doolin, a plain building, mea.suring 22 feet 10 inches by 12 feet 9 inches inside ; 
the whole is o7 feet 3 inches long. 



Temple Melaghlin, or Temple Ri, lies to the north-east of the last and south-east 
from the Cathedral. It is a plain, oblong, 12th century building, 41 feet by 17 feet 
8 inches inside, the walls being about 3 feet thick. The double east window has 
round heads with shallow mouldings round the arches and piers, and wide splays. 
The church had a galler5’ at the west end ; the south window is pointed. 

To the west of this group of churches stand two high crosses. “ The Cross of the 
Scriptures,” as appears by a defaced inscription, was put up by Flann, son of Melachhn, 
and King of Ireland, and the Abbot Colman, about 908. It has the unusual feature 
of the ling being an entire circle on each face, and shown as held by two plaques. 

The faces and sides are decorated with carvings of the Crucifixion, the Last 

Judgment, and scenes from the Passion. One panel probably represents St. Kieran 

and King Dermot setting the first post of the Church. A procession of chariots 

appears on the base. The second High Cross, near Temple Hux’pain, is mainly covered 
with interlacings and other decorations. It has also a carving of the Crucifixion. A 
worn shaft of a third cross stands to the north of the Cathedral. 

The Normans, about 1212, built a castle at Clonmacnois, probably on the site of an 
earthwork called Lis-an-Abbaid, the residence of the Abbot, which had been burned on 
Easter Day, 1135. The King ordered compensation to be paid to the Bishop in 1216 
for damage done to his lands and gardens by the construction of the fortress. 
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The Castle stands to the west of the cemetery in a square ontrcDchuient It 
consists of a rudely built keep, courtyard and o^ateway. One of the turrets has ftiOen 
against the main building, evidently from the result of an explosion. 

The ancient causeway leading to the Nuns’ Church is still fairly complete. Near it 
was discovered evident trace of the Cairn of the Three Crosses,” in which was found a 
slab inscribed “ Oroit an Thurcain las andernad in chrossa.” A prayer for Thuvcan 
who made this cross.” See Plate II., No. 13, page 59. 

The Nuns' Church stood before 1026, and was repaired by the ill-starred Bervoi-crilla 
wife of Tiernan O’Rourke. After 1170 she retired to it a penitent, and there dief ami 
was buried. The architecture, however, seems to belong to the period about 1100. 



West Doorway. 



ELEvATiofs. Section- 


OF FcttT- 



Plan. 

The Nuns’ CnuRCH, Clonmacnois. 
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The Nuns’ Chuhch 


The Nuns’ Church consists of a nave and ohanoel, nave 3G feet 3 inches by L9 
teet 6 inches, and chancel 14 feet S inches by 13 leet 3 mchea It retains its 
richly carved west door and chancel arch, dating from about 1100, with 
chevLs and beading, enclosing fantastic heads and a srnall shee^^^ 
briacniio- grotesque. The chancel arch was on the point of falling in_ 1738 , it 
aftorwa'rds fell and was restored by the Kilkenny Archaeological Society (now 
Royal Society of Antiquaries) in 1866. 

The final blow feU on Olonmacnois (after a long period of obseunty as a 
Bishop’s See and Abbey) in 1552, when the English plundered and dismantled the 
churches and carried off the bells out of the cloictheach. 

Slight attempts to repair the Cathedral and ’Temple Hurpain were made respec- 
tively in 1647 V.d 1689, and some most judicious restoration earned out by 

Bevemnd James Graves. Hon. Secretary of the Kilkenny Archmological Society (now 
the Boyal Society of Aitiquaries of Ireland) in 1865. Clonmaonois was vested in the 
Board of Works in 1880, since when several small works of oonseivatiqn have been 
carried out. In Appendix E pages 58-78, are given illustrations and descriptions of all 
the inscribed stones now existing at Clomnacnois. ^ 
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(2), LIGHT' RAILWAYS AND TRAMWAYS. 

Evidence was given on behalf of this Board before the Vice-Regal Commission on 
Irish Railways. It related partly to the general history of State assistance to railwavs 
in Ireland, and partly to the pavticnlar lines in respect of which the Board at present 
have duties. These lines may be classified as follows ; — 

[l .) liciihvo/ys into possession oj which the JBocml have entevecl cts niovtyoyzes on 
account of the repayments of loans advanced having fallen into arrear. 

Lelterizeuny Railway, between .Letterkenny and Farland Point. — This railway is 
worked for the Board by the Londonderry and Lough Swilly Railway Company under 
an agreement, terminating in 1917, for a percentage of the gross receipts on a sliding 
scale of from 60 to 67 per cent. ® 

The Board made two loans to the Letterkenny Railway, one of £35,000 guaranteed 
by certain ares^ in the County of Donegal and by Londonderry City. This loan is in 
course of repayment by those localities, the annual charge being £1,767 10s. The 
other loan of £50,000 is secured by mortgage only. No part of the principal has 
been repaid, and there are arrears of interest amounting fo £5,857. The net receipts 
from the line during the three years 1904-1906 have been sufficient to defray the 
interest accruing due and to reduce the arrears of interest by £1,900. 

The Southern Railway, between Clonmel and Thiirles, is worked under a perpetual 
agreement by the Great Southern and Western Railway Company as successor to the 
Waterford and Limerick Railway Company at a rate calculated on 60 per cent, of the 
gross receipts which are under Section 47 of the Act 63 and 64 Vic., cap. ccxlvii., to be 
taken at not less than £10,451 55. 2c?. per annum, 

In this case the Board lent £56,184 l7s. bd., of which £1,491 has been repaid and 
£54,693 17s. bd. is outstanding; there ai*e also arrears of interest amounting to 
£9,286 4s. 10c?. During the three j’-ears 1904-1906 the arrears of interest have been 
reduced by £1,336. 

Limavady aud Dungiven Railway. — This line was worked by the Belfast and 
Northern Counties Railway Company for 85 per cent, of the gross receipts, and on the 
transfer of that undertaking to the Midland Railway Company of England by the 
Midland and Northern Counties Railway Act of 1903 it wasworked on the same terms 
by the Joint Committee, As the result of negotiations with the Midland Company the 
latter have agreed to purchase the Board's interest in the line for a sum of £2,000. An 
agreement has been entered into with the Company and is scheduled to a Bill at present 
before Parliament. 

In this case the Board lent £20,000 of which £1,800 has been paid and £18,200 is 
outstanding. There are also arrears of interest amounting to £11,306 6s. 11c?. 

(2.) Hallways in which the Board investigate the accounts from time to time in con- 
nection ivith recowpments made to the Counties hy the Treasury in respect 
of payments towards guarantees given hy the f ormer under the Tramways Act, 
1883. 

Particulars of the area of charge, capital, receipts, and expenditure, and amount of 
Treasury contribution are given m Appendix J. The railway lines under this category 
are the Clogher Valley ; Cavan and Leitrim ; West Clare ; Schull and Skibbereen; Cork 
and Muskerry ; Dublin and Blessington ; Ballinasearthy, Timoleague and Courtmac- 
sherry ; Loughrea and Attymon ; Ballinrobe and Claremorris ; South Clare ; Athenry and 
Tuam Extension to Claremorris ; Donoughmore Extension ; Headford and Kenmare ; 
Killorglin and Valentia ; CoUooney and Swinford ; Claremorris and Swinford. The four 
last-named lines also received State grants under the Light Railways Act, 1889. 

(3.) Railways huilt out of funds provided under the Railways {Ireland) Act, 1896. 

Buncrana and Carndonagh Railway. 

Letterkeu ny and Burtonport Railway. 

These lines are worked by the Londonderry and Lough Swilly Railway Company in 
perpetuity under Agreements with the Board and the Treasury for actual expenses up 
to a maximum charge of £3 10s. per mile per week, the surplus receipts being divided 
equally between the Treasury and the working company. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



1906-1907.] COMMISSIONEES OF PUBLIC WORKS, IRELAND. 19 

The Company are bound to work and maintain these railways in an efficient and 
SL'.bstantial iiianner so as to develop the resources of the districts. The train service 
must be run at such times as, in the Board’s opinion, will suit the ti-affic. ^ Through 
bookings of goods and passengers must be entered into to the Board’s satisfaction. The 
Treasury or the Board may appoint an officer to examine the accounts of the lines. 

The oiiginal cost of the Burtonport line was £319,377, ot which £314,165 was a free 
grant; the Carndonagh line cost £100,557, of which £95,260 was a free grant.^ The 
total net receipts so far accruing to the Treasury during the three years 1904-1906 from 
these lines wex’e £3,061 from the Burtonport line and £847 from the Carndonagh line, 
but the accounts are not yet finally settled. 

(4.) Railicays to he ronstyucted or improved with the. aid of Junds p}rQvided out of the 
Ireland Development Grant. 

Newry, Keady, and Tynan Railway. Proposed new Railway. 

Tralee and Dingle Railway. Works of Improvement. 

Particulars of the Board’s functions in regard to the former Railway are given in 
their Repoids of 1904-5 and 1905-6, and in regard to the latter in the Report of 
1905-6. 


(3). LOANS. 

Labourers Acts. Transfer <f Lending Poioers. 

During a period of twenty-three years the Board have made advances to the amount 
of £3,357,351 under the Labourers Acts 188.3-1906, the object of which was to better 
the condition of agricultural labourers in rural distiicts by providing them with suitable 
clwellino-s and garden allotments. Particulars of the loans sanctioned will be found in 
Appendix 0. , r i 

The power to make advances under the Labourers Acts has been transferred by the 
Labourers (Ireland) Act, 1906, to the Irish Land Commission. The advances under the 
new conditions will be subject to a specially low rate of interest and will be made for a 
longer period than hitherto, being repayable in like manner as advances under the Land 
Purchase Acts. The Board’s powers of lending were regulated by the Public Health 
Act, 1578, which pre.scribes that regard shall be had to the probable duration and con- 
tinuing utility of the works ; and in no case could the period^ of repayment exceed fifty 
years. ° In practice most of the loans were made for that period. The period under the 
new Act is estimated at sixty-eight years. Practically the Board’s administrative 
functions under the Labourers Acts were confined to ascertaining that the security 
offered by the rates of the District was adequate, issuing the loans in instahnenta as 
recommended from time to time by the Local Government Board, and receiving the 
half-yearly repayments on account of the moneys advanced. This latter duty will of 
course continue until the outstanding balances, about £2,761 ,350, have been repaid. 
Some open accounts also remain from which advances may be made to complete current 
schemes begun before 1st November, 1906. 

The loans made by the Board are classified as follows : — 

(i.) Loans secured on Undertakings, e.g. : — 

For Inland Navigation, Harbours, &e,, under 1 and 2 Wm. IV., c. 33. 

For Labourers’ Dwellings in Towns, and Housing of the Working Classes, under 
Acts of 1866, 1885, 1890, and IS93. 

(u.) Loans secured on Rates, e.g. : — 

To County Councils for Roads, Bridges, Piers, Harbours, Lunatic Asylum 
Buildings, Courthouses, Reformatories, and Industrial Schools. 

For purposes sanctioned by the Public Health Act. 

For Labourers’ Dwellings under the Act of 1883. 

For Dispensary Houses. 

For Workhouse Buildings, &c. 

For the Acquisition of Small Dwellings. 

For Buildings and purchase of Land for purposes of the Agriculture and 
Technical Instruction (Ireland) Act, 1899. 
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(ill.) Loans secured on Lands, e.g . ; — 

For Arterial Drainage Works. 

For Arterial Drainage Maintenance. 

To Owners for improvement of Lands, viz. : — Drainage, Erection of Farm Houses 
Farm Buildings and Dwellings for Agricultural Labourers ; Planting for 
Slielter (ID Vic., c. 32, &c.). 

To Tenants for improvement of their Holdings (44 & 45 Vic., c. 49), viz. : 

Drainage, and most of the purposes included in the previous service. 

For Purchase under Land Act, 1870. 

(iv.) Miscellaneous Loans, e.^. : — 

Loans for Glebes. 

For National School Teachers’ Residences. 

For National Schools and Training Colleges. 


(v.) Irish Church Fund Loans — secured on Rates or Lands. 

The extent and variety of the purposes for which loans are advanced by the Board are 
made clear by the observations on the several services in Appendix (C.) and by the 
abstract of Accounts of Loans for Public Works in Appendix (G.). The following 
statement shows the number of cases and the different purposes for which loans have 
been sanctioned during the year 1906-1 907 : — 


Total 

ITuinbar of 
I.oana Tor 
e&cli Class. 

PUBPOSES OF LOAKS SANCTIONED liJOiMOO;. 

Knmber. 

Amount. 

Total Amount 
for eacli 
CIlM. 

.3 

Class I. — Loans secured os Undektakings. 


£ 

/. 

i 

Housing of the "Working Classes, ...... 

3 

31,450 


i 


— 


31,450 

148 j 

Class 11. — Loan.s secured on Rates. 





Loaim lo Counties : — 





County Roads, Bridges, and Pici-s, ..... 

13 

13,795 



fjiinutic Asylum Ruiklings, ....... 

S 

30,473 



Loa^is to Unions, Rural and Urban Disti'ict ConnHU : — 





Public Health Acts, 

56 

103,847 



Labourei-s Acts, ......... 

38 

158,292 



Workhouse Buildings, . ...... 

10 

11,079 



Housing of the Working Classes, ...... 

10 

25,900 



Dispensary Houses, 

11 

10,310 



Agricnlturo and Technical Instruction Act, 1899, 

2 

17.600 




— 

— 

371,196 

760 

Class III. — Loans secured on Lands. 





River Draim^e, 26 Is. 27 Vic., cap. 88, .... 

1 

400 



River Drainage Maintenance, 

1 

200 



Land Improvement — Loans to Land Owners, 

331 

38,076 



5, ,, Occupiers, 

427 

27,300 

65,975 

60 

Class IV. — Miscellaneous Loans. 





Glebe Loans, ..... ... 

23 

8,072 



National School Teachers' Residences, ..... 

30 

7,222 



National Schools and Training Colleges, .... 

7 

3,940 

19,234 

971 

j 



.£487,855 
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Advances, RKPAViiRNTS, and Arrears. 


The earliest mention of Public Works Loans to be found in the Abstract (Appendix 
G.) submitted by the Board is in connection with the Statute 57 Geo. III., c. 34, passed 
in 1817. The total of all loan advances from that date to 31st March, 1907 (with 
certain loans made under special Acts before 1817), is £47,703,007. 


The classified abstract in Appendix (G.), pages 56 to 59, show.s the portions of this 
amount which have been (1) repaid, (2) remitted, (3) written off from Local Loans 
Fund, or (4') which remain outstanding. The figures showing repayment, remission, 
&c., of the total sum advanced are as follows : — 


Total Itepayments, (including £63 written off and 
subsequently recovei’ed), .... 
Total Hemissions, ..... 
Written off from Local Loans Fund, 

Outstanding Balances, . . . . . 


29,461,153 

8,092,536 

218,770 

9,930,493 


£47,702,007 

The aggregate of outstanding balances i.s represented in tlie books of the Office by 
35,607 open accounts. The loans generally are in course of repayment by half-yearly 
instalments. 

The amount issued to borrowers in the year 1906-1907 out of moneys advanced by 
the National Debt Commissioners for loan purposes was £573,164, as against £600,542 
in 1905-1906, and £703,520 in 1904-1905. 

The issues for 1906-7 show a decrease of £27,378 as compared wdth 1905-6. 

Increased issues w ere made on the following services : — Quarries and Miscellaneous, 
£24,000 ; Housing of the Working Classes, £37,039 ; Workhouse Buildings, £18,880 ; 
Agriculture and Technical Instruction, £ 1,000 ; Counties, £4,684 ; Dispensary Houses, 
£7,921 ; Harbours, £50; Land Improvement, £128. 

The most important decreases were on the following services : — Glebe, £1,227 ; 
Public Health, £3,081 ; Lunatic Asylums, £19,668 ; Repairs to Fishery Piers, £148; 
Labourers Acts, £36,798 ; Land Law, £8,226 ; Seed Supply, £40,575 ; Small Dwellings, 
£2,150 ; Schools and Colleges, £4,860 ; Arterial Drainage, 26 and 27 Vic., £2,649. 

Of the total amount of £573,164 issued, £399,916 was advanced on the following 


Lunatic Asviums Buildings, . 33,988 

Public Health, .... 64,771 

Labourers Acta, .... 219,017 

Housing of the Working Classes, . . 53,!)04 

Workiouse Buildings, . . . 28,636 


£399,916 

The amounts received in the year were £536,096 in repayment of principal, and 
£345,832 ill respect of interest, making together £881,978. Of the total, £835,755 
was paid over by the Board to the National Debt Commissioners in discharge of 
principal and interest of loans made out of the Local Loans Fund and £46,223 to the 
Irish Land Commission in respect of loans made out of the Irish Church Fund. 


With regard to the whole Loans Service, the following table shows the payments 
towards discharge of Loans, and the arrears of principal and interest for tlie last four 
years : — 


T..., j 

Payments. 

1 

1 AltRBAnS. 

Total Principal 
Outstanding 
(excluding 
.Amounts 
written off). 

PrincipaL ] 

Interest. j 

Total. 


£ 

£ 

£ 1 

£ 

£ 

1903-1901, . 

747,261 

194,403 

102,707 

1 297,110 

9.591.847 

1904-1905, , 

801,677 

203,678 

103,455 

1 307,133 

9,819,024 

1905-1906, . 

1 851,662 

212,455 ^ 

104,165 

1 316,620 

9,899,142 

1906-1907, . 

! 881,978 

205,432 

101,945 

307,377 

9,930,493 
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The following Abstract shows the amounts to which the arrears set forth in the 
above table have accrued on the various loan services : — 



To 31st March, l! 

I'Ofi. 

To Hist March, 

PrlDeipal 
-Amount out- 


Principiit. | 

Interest, j 

Total. 

I’riui'lpal. 1 

Interest, j 

Total 

Bland ins 
on 31st March, 
1907. 


£ 

1 

£ 

£ 

£ 

£ i 

£ 

£ 

Publit: Works Lo&ns gonevally, 

•23,980 

3,494 

27,474 

25,879 

4,046 1 

29,925 

•5,712,677 

Public Health Acts, 

822 

881 

1,703 

i 319 

246 ' 

565 

1,770,234 


135,189 

. 73,989 j 

209,178 

130,411 

74,153 

204,564 

237,119 

Land Loans payable by Owners, . 

28,382 

, 13,241 1 

41,623 

24,734 

11,648 

36,382 

1,304,806 

Land Law Loans Act, 1881, pay- 

16,871 

4,031 1 

, 20,902 

16,866 

1 .3,706 

20,572 

522.303 

able by Occupiers. 








Arterial Drainage Charges, ^my- 

6,721 

7, -204 ' 

13,925 

6,657 

6,669 

1 13,326 

341,412 

able by Owners. 








Arterial Drainage Chai’ges, pay- 
able by Occupiei-s. 

490 

1,325 

1,815 

560 

1,477 

1 -2,043 

41.912 


212,456 

104,165 

316,620 

20.5,432 

101,945 

307,377 

(«}9,930,493 


(a) Exclnding Amounts, £218,770, -written off from th« Local Loans Fund 


Arrears on Public Works Loans generally show an increase on balance, as compared 
with 31st March, 1906, of £2,451, mainly accounted for on the following services : — 
Harbours, £3,188 ; Housing of the Working Classes, £151; Labourers’ Dwellings, £59- 
Glebe, £119 ; Local Boards, decrease, £1,040. 

The arrears of loans for Railways show a decrease of £4,614, made up as follows : — 
Increase — Southern, £288 ; Letterkenny, £1,350 ; Limavady and Dungiven, £1,684 ; 
decrease — Fishguard and Rosslare, £7,936. 

In the case of the latter line under the provisions of sec. 15 of the Fishguard and 
Rosslare Railways and Harbours Act, 1894, the Company have paid a sum of £10,000 
in redemption of the Incumbrancers’ Moiety of the surplus receipts. Of this amount 
the sum of £7,946 represented the Board’s proportion; the balance was paid over to 
the other incumbrancers. 

A.rrears on Land Loans payable by owners stood at £36,382, as against £41,623 on 
31st March, 1906, a decrease of £5,241, which is made up as follows Land 
Improvement Loans — Decrease, £4,753 ; Land Act, 1870, £488. 

The issues made in tbe year under the Land liaw Act, 1881 (44 and 45 Vic., c. 49, 
sec. 31) brought the total advances, from the commencement of the service, m 
occupiers of land for the improvement of their holdings to £1,341,842 lOa Od. 
this sum £807,956 2s. 7d. principal had been repaid, and £11,583 6s. 7d. written off 
the assets of the Local Loans Fund to the 31st March, 1907, and on that date there 
were arrears of principal £16,865 19s. which, with £505,437 Is. “2d. principal not 
yet due, represented the total amount outstanding, viz : — £522,303 0.>\ lOcZ. 

The arrears, principal and inteiest, under the Land Law Act, 1881, stood at 
£20,572 at the close of the year as against £20,902 on 3lst March, 1906, a decrease 
of £330. 


The arrears on Arterial Drainage ehai’ges payable by owners show a decease of 
£599, and on the charges payable by occupiers in the River Suck Drainage District 
an increase of £228. 
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Rates of Tntekest. 

By Treasury Minute of 3rd March, 1904, the rates of interest on loan.s advanced on 
the security of local rates were fixed at 8^ per cent, for 20, 3^ for 30, 4 for 40 and 4| 
for 50 years. 

The following statement shows the rates of interest chargeable on the several amounts 
constituting the aggi-egate balances of principal outstanding in each of the years 
ended 31st March, 1905, 1906, and 1907, respectively: — 


— 

MarclJ, l»0i. 

31 March, l90fi. ' 

31 Marcli, 1%7. 


£ 

£ 

£ 

Free of Interest, .... 

1,148 

1,633 

1,059 

24 per cent., .... 

238.182 

216,557 

201,336 

3 „ .... 

69,036 

66,716 

64,434 

51 „ .... 

8.53,860 

800,666 

736,836 

£3 2a. 9d. jiev cent.. 

13,575 

12.531 

11,486 

Si per cent, .... 

1,474,152 

1,438,627 

1,878,836 

3 } „ 

172,314 

166,488 

160,711 

H „ .... 

4,244,369 

4,264,328 

4,216,44.5 

3| „ .... 

1,498,375 

1,569,879 

1,633,693 

4 „ .... 

724,852 

738,377 

781,366 

H ,> .... 

179,219 

303,255 

466,367 

5 „ .... 

6,186 

4 , 00 s 

2,970 

Advfiiices on which interest is deferred, 




pending the completion of the works, 

8,012 

9,521 

14,010 

Total Local Loans Fund, 

9,483,289 

9,592,576 

9,669,549 

Church Fund Loons — 




at 1 per cent., . . ... 

329,497 

300,327 

254,436 


*9,813,786 

f9, 892, 903 

J9, 923, 985 


p , . . - I £21o,Gll written aff fi'oui the Account of tlie Assets of tlie Local Loans Fund, 

xclusive 0 'i £0^238 poirion. of Chui*oh Fund Loans, considered as in'ecoverablc. 

f *215,634 written off from the Acconnt of the Assets of the Local Loans Fund. 
” I £6,238 portion of Church Fund Loans, considered as iiTeeoverable. 

( £218,770 written off from the Account of the Assets of the Local Loans Fund. 
•’ I £6,508 portion of Church Fund Loons, considered as irrecoverable. 


Statement showing the average rate of interest in respect of advances from the 
Local Loans Fund duiing the last ten years, calculated by coniputing the interest 
jjaid in each year on the principal outstanding at end of the preceding year. 


Year ended 

Balance ouistacdisg. 

latui'cst received in the 
1 ensuing year. 

Average rate of 
Interest received 
for the yeax. 


£ s. 

d 

£ 

a. 

d. 

£ 

$. d. 


7,899,336 18 


269,888 

4 

8 

3 

8 3 

„ 1898, . 

7,916,483 6 


J 268,602 

18 

2 

3 

7 10 

„ 1899, . 

8,239,276 15 

11 

' 272,322 

2 

9 

3 

6 1 

„ 1900, . 

8,397,201 3 


1 303,267 

17 

1 

3 

12 2 

1901, . 

8,391,150 18 


! 309,926 

9 

0 

a 

13 10 

„ 1902, . 

8,489,644 3 

7 

1 294,090 

16 

3 

3 

9 3 

„ 1903, . 

8,857,624 4 

11 

1 310,712 

8 

9 

3 

10 1 

„ 1904, . 

9.228,872 14 

3 

■ 323,270 

4 

8 

3 

10 0 

„ 1905, . 

9,483,289 16 

2 

329,177 

4 

11 

3 

9 5 

„ 1906, . 

9,692,576 8 


1 342,722 

10 

9 

3 

11 6 
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The following Statements show : — 

(1.) The rates of interest payable to this Board in respect of the sum of £573 164 
advanced during the last Bnancial year ; 

(2.) The terms of years over which repayment of the advances has been 
spread ; and 

(3.) The mode of repayment, i.e., by equal instalments of principal and interest 
combined by way of annuity, or by equal instalments of principal, with 
interest on the principal sum from time to time outstanding. 


TABLE (1). 







B.VTES OF lOTEnnST. 





Froe 
























1 

1 

31. ! 


3i. 

SI j 

L 

a. 

Class I. 









i 


Loans Secured on Under- 
takings. 

£. 

£, 

t: 

& 

£ 

£ 

£. 

£ 

^ i 

£ 

Quarries, Mines, <Sio., 

- 

- 

_ 


_ 

- 

40,000 

- 


_ 

Harbours, Docks, «&c.j 

- 

- 

_ 


- 

- 

- 

- 

250 


Housing of the Working 

- 

- 

_ 1 

_ 

200 

- 

40,660 

- 

- 

_ 

Classes. 












- 

- 

- 

- 

200 

- 

80,650 

- 

250 

- 

Loans Secured on Rates. 



i 








County Councils, 

_ 

_ 

_ 

_ 

3,540 

_ 

11,142 

12,571 

_ 


Housing of the Working 

- 

- 

- 

- 

- 

- 

- 

1,000 

2,150 

9,504 

Glasses. 

Public Health, . 


1.000 



1,836 


9,467 

45,186 

2,293 

5,000 

Liuiatie Asylum Build- 

- 

- 

- 

- 

2,538 

- 

18,198 

2,952 

10,300 

- 

Labourers Acts, . 

_ 



_ 

100 

_ 

5,523 

28,101 

29,613 

155780 

Dispensary Houses, 
Workhouse Buildings, 

_ 

_ 

_ 

_ 

_ 

- 

1,146 

1,500 

12,840 

- 

_ 

- 

- 

- 

46 

- 

3.709 

3,382 

21,600 

- 

Acquisition of Small 

- 

- 

- 

- 

- 


2,365 

- 

- 

- 

Dwellings. 

Agriculture and Technical 

_ 

- 



_ 

_ 

_ 

_ 

3,500 

- 

Instruction. 












- 

1,000 

- 

- 

8,058 

- 

51,540 

94,692 

82,096 

170284 

Class III. 











Loans Secured on Lands. 











River Drainage, . 



_ 

_ 

_ 

- 

- 

- 

610 


River Drainage Mainten- 

- 

- 

- 

- 

_ 

- 

1,040 

- 



ance. 







35,637 




Improvement of Lands, . 

- 

- 


- 

- 

- 

- 

“ 

- 

Land Improvement Pi'e- 

1,000 

- 

- 

- 


- 


“ 



liminary Expenses, 
Land Law, 

- 


_ 

- 


- 

28,038 

- 

- 

- 


1,000 

- 

- 


- 

- 

64,705 

1 - 

2,718 

- 

Class IV. 











Miscdlaneous Loans. 











Glebe Loans, 

_ 


1 

_ 

_ 

_ 

7,390 

’ 

- 

- 

National School Teachers 

_ 

1 - 

_ 

_ 

_ 


6,901 

- 



Residences. 

Non-Yested Schools and 


! 




_ 

1,680 

- 

- 

1 

Training Colleges. 












-- 

- 

- 


- 

- 

15,971 

- 

' 

i - 

GaAND Total, 

1,000 

1,000 

- 

- 

8,258 

- 

212,866 

1 94,699 

85,064 

170284 


' 


— 

- 


573,164 



14-84 


Percentage of Advances 

O'is 

0-18 

_ 


1'44 


37-13 

: 16-52 


at each Rate per cent. 









1 
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TABLE ^-2). 


Terms op teaks. 

Service. 

"No: 






ooi excoeUiDz 

□otezceediDg 

QOt ez-^eeding 



30 years. 

iO years. 

50 years. 

Class I. 

£ 

1 

1 

£ i 

i 

£ i 

£ 

Loam Secitred on Undertakings, , 


1 



Quariies, iliues, <.tc.. . . . . i 

_ 

40,000 1 

_ ! 



Harbours, Docks, &c., . . . .1 



250 





Housing of the "NVorking Classes, 

40,650 ] 

200 

— 1 

- 


40,650 1 

40,450 1 
1 

__JZ 

— 

Class If. | 

I 

i 



Loans Seoured on Rates. ( 



1 


Comity Councils, . . . . . : 

14, (154 

1-2, 599 

_ 



Housing of the Working Ciasses, . 

— 

700 

2,150 

9,804 

Public Health, ..... 

9,207 

46,471 

4,093 

5,000 

Lunatic Asylum Buildings, 

17,657 

3,271 

11,550 

1,510 

Labourers Acts, ..... 



15,245 

34,965 

168,807 

Dispensary Houses, .... 

700 

1,500 

13,286 

— 

Workhouse Buildings, .... 

3,659 

3,427 

21,550 

— 

Acquisition, of Small Dwellings, . 

2,365 

— 

— 

— 

Agriculture and Technical Instruction, 

— 

— 

3,500 

— 


48,242 

83,213 

91,094 

185,121 

Class IIT. 





Loans Secured on Lands. 





River Drainage, ..... 

610 



_ 

_ 

River Drainage Maiutensvnce, . . 

3,148 

— 

— 

— 

Improvement of Lands, .... 

— 

26,980 

8,647 

— 

Land Improvement, Preliminary Expenses, 

1,000 

— 

— 

— 

Land Law, ..... 

96 

•27,943 




4,858 

54,923 

8,647 

- 

Class IV. 





Miscellaneous Loans. 





Glebe Loans, ..... 





7,390 

_ 

National School Teachers’ Residences, . 

190 

75 

6,636 

— 

Non-vested Schools and Training Colleges, 

— 

— 


“ 


190 

75 

15,706 

- 

Gsand Total, . . . , 

93,935 

178,661 

115,447 

185,121 



£5 

3,164 


Percentage of Advances for each term ol years, . 

16-39 

I 31-17 

20-14 

32-30 


D 
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TABLE («). 

MODE OF RBPATilE^•T. 


Bv WAV OP AxNcirv. By Equal lKST.\LiiKirrs of Piuncipal- 


i 

1 

Not 

ing 20 
Years. 

Exceeding 
20 but not 
exceeding 
30 Tears. 

Exceeding 
30 but DOC 
ezeeading 
40 Years. 

ixceedios 1 
40 but not 1 
exceeding ! 
50 Years. ' 

Not 

exceeding 

20 

Years. 

Szceeding 
iO but not 
exceeding 
SO Years. 

rizceeding 1 
so but DOC ; 
needing 1 

ixceedinir 
lU but not 
exceeding 
50 Tearj. 

j 

Class T. ' 




i 


1 





£, 

£ 

£ ■ 

£ 

£ 

£ 

£ 

Loam Secured on UndertaMiifff. 

1 








Quarrit:s, Mines, (kc., 

_ ] 

_ 

1 

_ 

_ 

40,000 1 

_ 

_ 

Har'boui's, Docks, &c., . . ' 

_ ; 


_ 1 


- 

250 

- 

_ 

Housing of fhe Working Classes, , 

- ; 

- 

- ; 


40,650 

200 

- 

- 


- 

- 


- 

40,650 

40,450 

- 

- 

Class II. ^ 



1 




I 


Loane Secured on Jiates. 


1 

1 


i 





County Councils, . . : 

_ 

_ 

_ 

- i 

14,654 

12,599 


_ 

Houaing of the Woclcing Classes, , 

- 

- 

- 

- 

- 

700 

2,150 

9,804 

Public Health, . 


_ 


- 

9,207 

46,471 

4,093 

5,000 

Ltmatic Asylum Buildings, 

_ 

_ 

_ 


17,657 

3,271 

11,550 

1,510 

labourers Acts, 

_ 

15,245 

34,965 

168,807 

- 

— 

- 

- 

Dispensary Houses, 

- 

- 

2,595 

- 

700 

1,600 

10,691 

- 

Workhouse Buildings, . 

- 

- 

- 

- 

3,659 

3,427 

21,550 

- 

Acquisition of Small Dwelliuga, 

- 

- 

- 

- 

2,365 

- 


- 

Agiioulture anti Techiiioal In- 1 

- 

- 

- 

- 

- 

- 

3,600 

- 

stnictioii. 1 










- 

13,245 

37,560 

168,807 

48,242 

67,968 

53,534 

16,314 

O 1 .AH.S ITT. 









Loans Secured on Lands. 









Kivei' Drainage, 

hlO 




- 

- 

- 


River Drainage Mainbeiuiuee, . 

3, US 

— 

- 

— 

— 




luiprovoment of Lands, 

- 

26,980 

8,647 

- 

- 

“ 


- 

Land Improveraentj'Pi'eliminaiv 

- 

- 

- 

- 


“ 

“ 


Expenses. 









Ijaiid Law. 

95 

27,943 

- 

“ 


" 

i 



3.853 

54,923 

8,0*7 

- 

1,000 


1 

- 

Class IV. 


1 

1 

1 






Miscellaneous Loans. 

1 _ 


; 


i 


1 


Glebe Loans, 


1 

7,390 


! 

- 

; 

- 

National School Teachers' Resi- 

1 190 

i 75 

' 6,636 

- 

, . 

- 

1 


dences. 

1 

1 







Non-Vested Schools and Train- 

1 - 

1 - 

1,680 

1 

; 

- 

“ 


ing Colleges. 

1 


i 

i 







190 

75 

! 15,700 


- 

- 




Gkahd Total, . 

4,043 

70,243 

61,913 

168,807 

89,892 

108,418 

i 53,834 

16,314 





£5 

7 3,164 


I 


Percentage of Advances for eacl 

0-70 

12-25 

10-80 

29-45 

! 15-C9 

18-92 

! 9'34 

2-85 

term of Years. 
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The following Returns have been furnished to other Departments, or for presentation 
ti.i Parliament, during the year ; — 

(i.) In-spectors of Lunatic Asylums : Statement of Repayments, 1906 -07, by 
Counties and County Boroughs in respect of Loans for Lunatic Asylum 
Buildings. 

(it.) («.) Local Govermnent iioard ; Pvcturn of outstanding balances of loans at 
31st March. 1906, due by County Boi'oughs, Urban Districts, and 
Towns, for local taxation return ; 

{h.) Summary of repayments of expenditure for Arterial Drainage, Acts 
26 and 27 Vic., and 29 and 30 Vie. 

(tii.) National Debt Commisaioiiers : Local Loans Fund— Particulars of advances, 
repayments, outstanding balances, etc., for year ending 31st March, 1906. 

(iv.) Special Commissioner, Income Tax Department — Return of interest 
received in respect of Railway Loans for year to 31st March, 1906. 

(v.) Land Commission — Church Fund — Kstiinated repayments from 1907 -8 to 
1924-5. 


(4.) MISCELLANEOUS DUTIES OF THE BOARD. 

Royal Co.\i.vrissiox ok Canals and Watkrway's. 

Board or Control over 'uiij Royal Canal. 

Evidence was given on behalf of the Board by Mr. Commissioner Stevenson before 
the Royal Commission appointed in 1906 to inquire into the Camds and Waterways of 
the United Kingdom. The evidence was partly of a general character, relating to the 
history of inland navigation in Ireland ; in p.irt it dealt specially with the Royal Canal 
and the Board of Control over it. The Board of Control was constituted in 1818 by 
the Act 58 George III., cap. 35, and w'as given large and drastic powers over the Canal 
Company. The Canal Company is now represented by the Midland Great Western 
Railway Company, which purchased the canal under its Act of 1845 (8 & 9 Viet., cap. 
119). The first members of the Board of Control were the five Directors of Inland 
Navigation ; they were abolished in 1831. the Board of Works taking up their 
functions, and it became the practice for the Lord Lieutenant to appoint as members of 
the Board of Control the three Commissioners of Works with two unofficial membei-s 
to make up the statutory number of five. About 1881, Irowever, the appointments of 
unofficial members were allowed to lapse, and from that time till 1906 the functions of 
the Board of Control were carried on as part of the ordinar}’’ duties of the Board of 
Works. This arrangement was a natural one, since the Board of Control has not, 
and apparently never had, any independent .staff, no provision for this having been 
made in the Act of 1818. In 1906, however, the Irish Government came to the con- 
clusion that it was desirable to bring the Board of Control up to its full statutory 
complement, and accordlnglv the Lord Lieutenant on the 4th Augu.st, 1906, appointed 
James Ross, Esq., J.P., and Thomas F. Noouey, Esq., J.P., to be members of the 
Board. Our technical and clerical staff continue, under sanction given by Your Lord- 
ships, to carry out the directions of the Board of Control. 

During the period from 1896 to 1906 this Board, acting as the Board of Control, 
were engaged in pressing the Midland Great Western Railway Company to cany out 
the recommendations of Major Marindin, an Inspector under the Board of Trade, who, 
in consequence of complaints as to the condition of the Canal, made a complete inspec- 
tion of it in 1895. The Railway Company have carried out at different times since 
1895 many works of maintenance and repair, and they assert that the standai’d laid 
down by Major Marindin is now fully attained. Reports furnished to the Board of 
Control by the officers of the Board of Works do not, however, bear out this contention, 
and the Board of Control are taking further steps, with the approval of His Excellency 
the Lord Lieutenant, to secure that the Canal shall be put in proper condition. 
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VicKREGAL Commission on Artekial Drainage in Ireland. 

It was mentioned in our last Annual Report (p. 24} that eviderce was given in 1 905-6 
before this Commission dealing with the history of Arterial Drainage since 1857. 
Further evidence was given on behalf of the Board in November. 1906, on the financial, 
eno'ineering, and administrative aspects of the question. 

The Commission has now issued its Report (Cd. 3374 of 1907). The conclusions 
stated are somewhat similar to those reached by the Allport Commission on Irish 
Public Works in 1887 ; the recommendations include the formation of Conservancy 
Boards to have control of the main river basins, and Drainage Committees to deal with 
the minor streams, both classes of bodies to be connected with the County Councils and 
Tiartly composed of their members. 

In respect of finance, it is recommended that the maintenance of existing districts 
and the construction and maintenance of future drainage districts should be County 
works, the cost being charged bj' special rates on those benefited ; except that in the 
case of main outfalls on which the Commission anticipate that the cost or works nece.s- 
sary to effect drainage will exceed the pecuniary benefit to be derived from the 
improvement of land, they recommend that the Government should bear the excess 
cost and carry out the works. They also recommend that a Central Drainage Depart- 
ment should undertake a survey of all the river-basins of Ireland and prepare a 
comprehensive scheme of drainage for each. 

The Report is under the consideration of the Irish Government. 

Bann Drainage. 

We mentioned last year that a report by Sir Alexander Binnie on this question was 
under the consideration of the Government. That report embodies a scheme for the 
improvement of the Lower Bann differing in certain important respects from those 
previously proposed ; in particular, Sir A. Binnie calculates that by abolishing the 
navigation on the river it will be possible to attain certain results in the diminution of 
floods at a cost of £76,000 ; whereas our former Engineer, Mr. Dick, in his report of 
May, 1904, had estimated that £150,000 would be needed to produce any satisfactory 

A copy of Sir A. Binnie’s report having been sent to Mr. Dick, he wrote a further 
report, in which he dissents from Sir A. Binnie’s conclusions, and maintains that the 
results at which Sir A. Binnie aims cannot be attained by the methods proposed. 

In view of the importance of the question and the large sums of money involved, it 
was suggested that the points at issue should be referred to some eminent hydrauhe 
engineer for settlement. In the meantime, however, the Irish Government has reten’ed 
to Mr. Bell, a land valuer of experience, the question of the de^-ee of improvement 
in the agricultural value of land to be expected from Sir A. Biimie’s scheme, assuming 
it to produce the results intended ; and Y our Lordships have decided to await Mr. bell s 
report before considering the question of obtaining a further engineenng opinion. 

Reports have been made to your Lordships on the following Bills : 

Waterford Corporation and Bridge. 

Great Northern (Ireland) and Midland Railways. 

Navigation Works (Ireland). 

Armagh Urban District Council. 

Midland Railway. 

Mullingar, Kells, and Drogheda Railway. 

National Trust. 


We have the honour to be, 

Your Lordships’ obedient servants, 

GEOEGE G. V. HOLMES. 
GEOEGE 4. STEVENSON. 
PHILIP HiNSON. 


H. WILLIAMS, Secretary. 
iAth August, 1907. 
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APPENDIX (A.) 

DETAILS OF VOTED SEPvVIOES. 

State Residences. 

Vice-Regal Lodge. — Certain improvements have been carried out to the Overseer’s 
cottage to render it more sanitary. The walls of the old portion of the cottage were 
founifto be in a vei’y decayed state, and they had to be rebuilt. The cottage is now 
much improved. _ j n j » 

A bath, with hot and cold water supply, has been provided in the Head Garden?!- -s 
house. 

Under Secretary's Lodge. — The servants’ bedrooms on the first floor of the laundry 
building have been altered and improved so as to vender them fit. for occupation by- 
visitors, and a new staircase has l.»een provided. 


Military and Naval Bdildinos. 

Royal Hospital, Kilmainham. — Improvements in the church have been effected. 
The Master’s gallery and pew have been removed, and five new oak seats constructed 
for the Staff on the ground level. Portions of the old oak have been reinstated in the 
west end of the interior of the church. 

The construction of a suitable ash depot aud a paved area at_ the south-west corner 
of the institution have greatly increased the facilities for keeping the grounds in an 
orderly condition. i • i. j 

At the Infirmaiy the concrete paving of the yard has effected an improvement, ana 
the cementing of the laundry building has, whilst rendering it damp proof, greatly im- 
proved its appearance. 

Royal Hibernian Military School.— Good progress has been made with the new 
gymnasium for the boys, and the building is now being roofed. , 

The tillage land on the north side of the gymnasium has been levelled and formed 
into a recreation ground, three cricket pitches being laid down for the use of the boys. 

The organ in the Church of Ireland Chapel having become quite unserviceable has 
been replaced by a new instrument. , , , . • /? * i. 

The ventilation of the large dining hall has been improved by the insertion or extract 
ventilators in the roof, and inlet ventilators in the north and south walls. 

The married quarters in the upper yard have been rendered more comfortable tor the 
occupants by the provision of wash-up sinks with -water laid on to each, a convenience 
which is much appreciated. 

Ordnance Surrey Office, Mountjoy Bai'^ucks, Dublin. — ^The old buildings at the 
entrance gate, formerly used as a canteen and guard room, have been removed, and the- 
lio-ht and air space at the entrance has thus been much improved, ihe old and 
unsatisfactory sanitary arrangements at the_ Superintendents house have been 
demolished, and improved sanitary accommodation has been provided. 

Ordnance Survey Office, Ennis, Co. aare.—Uho renewal of the gas mains and ser- 
vices has been carried out. 


Coast Guard and Royal Naval Reserve Buildings. 

Co. Cork, Brandon Quay.—L new station at Brandon Quay for one Chief Officer 
and six men, with office and boathouse, was completed and occupied early in 1906. 

Co. Cork, Crookhaven.—k new station at Crookhaven for one Chief Officer and five 
men has also been completed, and was occupied in November, 1906. 

Co. Down, Ardglass.—k provision of £750 was voted in the Estimates for 1906-7 
for a new signal station at Ardglass, but the Admiralty decided not to proceed witb the 
buildinc^ pending the fm-ther consideration of questions affecting the continuance of Coast 
Guard Stations generally. F • 
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County Dublin, Dalkey . — A small store has been erected. 

County (xahoay, North Aran Island.^The ruined lighthouse on the highest point of 
the island has been converted into a signal station, with a look-out house on the top \ 
new drain has been laid from the coastguard station to the sea. ^ 

County Galway, Clifden.—k new porch has been provided for the watohrooin and 
two concrete tanks have been erected. ’ 

County Galway, Roundstone . — A french drain, running- the full length cif the. 
station, has been provided. ' ® 

Co. Kerry, Bray Hcad.—The old tower on Bray Head has been adapted as a war 
signal station, and was occupied by the Coast Guard during 1906. 

County Louth, Annagassan . — The two houses forming this station were vacated by 
the Coast Guard in November, 1906, and are now occupied by the Customs officers. ^ 

County Louth, Carlingford.~Wa.iQv pipes have been laid on to this station and 
die two detached houses occupied by the Coast Guard, in anticipation of a supply of 
water from the new town water main which is being laid, and is now almost complete. 

County Louth, Clogher iTead— An extension of the signal hut has been carried out 
to provide an additional room for telephone purposes. 

County Louth, Bunany . — It was intended to carry out sanitary improvements at 
this station, but the work was not proceeded with, as the Admiralty withdrew the 
Coast Guard in November, 1906 ; the question of disposing of the property is now 
under consideration. 

County Louth, Whitestown or Greenore . — The erection of the war signal station at 
Whitestown was commenced, and considerable progress was made with the building up 
to the end of the financial year. The station will be completed during the current 
year. ° 

County Mayo, Ballyglass . — The external walls of the station have been plastered in 
Portland cement. 

County Mayo, Rossmoney , — Two concrete water tanks have been constructed. 

Cou7ity Sligo, PuUendiva . — Two concrete water tanks have been constructed. 

County Wicklow, Wicklow Head . — Additional accommodation has been provided 
at this station for three men, and a small stove for flags, &e., near the semaphore and 
flagstaff. 


Civil Departments. 

Local Government Board . — In order to increase the space available for the storage 
of old records, and render them easier of access, a portion of the basement on the 
south side of the Custom House (river front) was fitted with shelves. This work 
involved some alteration and rearrangement of the Excise seizure stores. 

Record Room and O^ces, Four Courts . — In order to afford facility for examining 
Records after dusk, electric light was introduced into the large public search room, 
and has been found to be a convenience to the public during the winter months. 

Record Tower, Dublin Castle . — Additional iron shelving has been erected. 

Science and Art Museum, National Libo'ary, School of Art, Royal Dublin Society’s 
Ojffices,dc . — The electric lighting has been remodelled throughout, the Board’s generat- 
ing plant being removed, and the Dublin Corporation three-phase public supply intro- 
duced: the hot water heating system has also been remodelled, the local boilers having 
been removed, and the whole heated by steam injection from the set of boilers in the 
Museum. 

Extensive alterations and additions to the fittings of the National Library have been 
carried out, and the rooms hitherto occupied as a restaurant and gatekeeper’s quarters 
have been added to the book stores. 

New Workshops . — The house No. 14 Upper Merrion-street and the houses on the 
south side of Merrion-lane have been purchased in order to obtain sites for a workshop 
in connection with the Science and Art Museum, and a new workshop for this Board’s 
staff of labourers. 
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Royal ColUjjo of Science . — Some important alteration.s have been made, and additional 
fittings and equipment provided for the Geological, Bacteriological, and Mathematical 
Sections. 

Chief Secrct’Arij s Office . — Some of the old tlooi-s, which showed signs of failure, have 
been strengthened with steel girders. 

Temporary Commis.’iions. — Special office Hccommodation wa.s provided for the 
Departmental Committee of Inquiry into the Department of Agriculture and Technical 
In.5tructiou, the Viceregal Commission on Irish Railways, and the Royal Commission 
on Trinity College and the University of Dublin. 

General Valuation and Survey Office. — Additional accommodation has been provided 
for this Department in connection with the revaluation of the City of Dublin. 

Land Commission Court and Offices and Estates Commission. — Temporary one-storey 
buildings are in course of completion at the rear of the houses Nos. 25 and 26 Upper 
Merrion-street, in order to provide additional office aeoommodation for the Estates 
Commission. 

For the same purpose a house has been taken at No. 16 Ely-placo, and arrangements 
have been made to erect a large building at the rear of No. 23 Upper Merrion-street. ^ 

Principal Prohate Registry . — Structural alterations have been carried out at this 
Registry, in order to increase the accommodation in the public office. The position of 
the counter has been altered, and access to the records has been rendered more con- 
venient for the public and the officials. 

D'wndy'um Central Criminal lAinatic Asylum. — An addition has been made to the 
gate-lodge to provide a new attendant’s room. 


Dublin Metiiopolitan Police Stations. 

Central Bridewell. — The galvanized iron covers to the four main ventilators on the 
roof having become worn, were replaced by permanent covers designed in accordance 
with the architectural character of the building. 

Bessboro' Police Bart'ach. — The ablution room has been fitted up with a range of 
porcelain lavatoiies with water laid on, which add greatly to the comfort of the 
men. 


Royal Irish Constabdiaet Buildings. 

Depot, Phoenix Park . — A new mezzanine floor has been constructed _ at the Officers' 
Mess building, together with improved sanitary accommodation, which were much 
required to replace the old arrangements. ^ 

A domestic hot water supply has been provided in the Riding Master s quarters. 

A coal shed has been provided in connection with each of the married men’s quarters. 

At the Commandant’s quarters the kitchen and scullery accommodation has been 
much improved, and a new system of metal drains has been introduced. 

Covered shelving has been provided in the squad rooms, which greatly assists in 
keeping the men’s clothing free from dust. ^ i . j • 

A new temporary building has been constructed of timber and galvanized iron and 
heated by hot water for use as a mesaroom. It was found desirable to substitute this 
work for the storeroom, and the reconstruction of the larders, which were provided for 
in the estimates for 1906-1907, but had consequently to he postponed until the current 
year. 

County Armagh, Portadown. — The local authority having taken steps to provide 
the town with a high-pressure public water supply a connection was made from the 
town main to the barrack. . , j 

County Clare, Ennis.— -The men’s wash-house and bathroom have been reconstructed 
and the out-offices and shed re-roofed and re-floored where necessary. _ , , . 

County Clare, Ennistymon. — Improvements have been made in the drainage 
arrangements at this barrack. 

Galway, Eglinton-street.—A w.c. for sick men has been provided on the upper floor, and 
the sanitary arrangements at the rere have been improved. 

County Galway, Errismore—Voe window sashes and frames have been renewed 
throughout, and the drainage improved. . . . 
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County Kilkenny, Castleconiev. — The old Military Barrack which had been lyincr idle 
for about 6fty years has now been adapted for the use of the Royal Irish Constabmarv • 
two new cells with modern accommodation have been built; and quarters for" a 
District Inspector and five constables have been provided in the old building. 

King’s County, Banagher. — The drainage system at this Ban-ack lias been 
reconstructed. 

King's County, Shannon Bridge. — The detached constables’ quarters at this Barrack 
have been partially rebuilt, and some improvements in the drainage arrangements 
effected. 

County Leitrim, Cmraterriff. — Arrangements have been made for the future 
maintenance of this Barrack by the Board. 

County Mayo, Foxford. — The sashes and frames of thirty-two windows have been 
renewed. 

Count!/ Westmeath, Mullingar. — Improvements have teen made in the drainage at 
this Barrack. * 


Public Education Buildings. 

Dublin, Central Model Schools. — The second section of the work for the renewal of 
the sanitary accommodation has been completed, and wash-down independent closets 
have been substituted for the old latrines. The third section will be carried out in 
1907-8. 

Belfast Model Schools. — The boys’ large school room on the ground floor which 
accommodated about 200 pupils has been divided into three by glazed folding 
partitions, and the class rooms so formed have been furnished with dual desks to 
replace the old worn out long desks. The large science laboratory on the upper floor 
has also been divided by a partition cutting off a portion of the room to form a much 
required additional class room for the preparatory division. The work was completed 
during the July vacation. 

Londonderry Model School. — The boys' girls’ and infants’ school rooms have been 
divided by partitions. The boys’ principal room is divided by lonoitudinal and 
transverse folding and glazed partitions into four rooms. One of these rooms is 
being fitted up as a science room. The large school rooms for the girls and infants 
have been divided into two rooms each by folding glazed partitions. The work was 
completed in January last, with the exception of the fittings for the boys’ science 
room, which are now being supplied. 

Kilkenny Model School. — The town water supply has been laid on to these schools, 
and a bathroom has been fitted up in the Headmaster’s residence. 

Waterford Model School. — Sanitary improvements have been carried out at this 
building, including the provision of new closets. 

Sligo Model School, — The boys’, girls’, and infants’ schools have been provided with 
suitable lavatories. 


QUEEN’S COLLEGES. 

Belfast, Chemical .Department. — New buildings have been erected to complete the 
chemical section, including a new Lecture Theatre — (the Professor having hitherto 
lectured in a gallery in a detached building)— a Preparation Room, Museum, and a 
Sanitary Science Room. In the same block, on the top floor and in connection with 
the Pathological Department, a suite of rooms has been provided, including Professors 
Laboratory, Demonstrator’s Room, and Bact.criologic^ and Medical Jurisprudence 
Rooms, liie structure is almost completed, except furniture and fittings. 

P/ij/siologioal Department. — The Physiological Department at present consists of only 
osi-e room for the combined purposes of Lecture Room, Practical Classroom and Histology 
Work. A new Practical Experimental Room, a Chemical Room and Histology Room 
are being added ; also a small Balance Room. The work is practically completed except 
the fittings. . . , 

Medical Department. — A new Medical Lecture Theatre and Operating Room, with 
Lavatory and Lift to bring subjects from the cellars, have been provided; also a 
Preparation Room and sanitary accommodation for the Professors and Students. 
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.Veu- Jrts Classroom . — In connection with this work several of the Classrooms have 
been improved, and Retiring Rooms for the Proiessors provided where there were none 
before, and the existing Retiring Rooms were improved. 

The Greek Room had the defect in the ventilation adjusted, and a new lectern was 
provided for the Professor ; also a Retiring Room, with suitable furniture, 

A Retiring Room was provided for the Professor of Mathematics. New steel sashes 
with larger panes were supplied in the windows of his Lecture Room. The desks were 
re-aiTauged and the ventilation wa.s improved. 

The French Lecture Room had the ventilation imwoved, and a new desk and plat- 
form were provided for the Professor. A Retiring Room and Class Room were also 
fitted up. A new Retiring Room was provided for the Lady Assistant Professor’. 

The Gei’man Lecture Room had the windows fitted with new steel sashes. The 
ventilation was also improved, and the Retiring Room was furnished. 

A new platform and desk were supplied to the English Lecture Room ; the ventila- 
tion was improved, and a new Retiring Room was provided for the Professor. 

The foregoing Lecture and Retiring Rooms were heated with a hot water heating 
installation. The work has all been completed satisfactorily. 

Boundary Railing and Gate, Lodge . — The low brick boundary wall enclosing the 
College grounds on three sides fronting to University-road, University-square and 
Botanic-avenue, which had become defective in many places through age, was removed 
and replaced by a plinth,! with cut-stone coping, and ai\ iron railing of simple but 
effective design. The side next University-road has, in addition, brick and cut-stone 
piers, with moulded caps and panels. 

The new Gate Lodge, with Tower and Entrance Gate, has been erected at the front 
entrance from University-road. This work has all been completed. 

General . — All the new buildings in connection with the Chemical, Pathological, 
Physiological and Medical Sections have been heated with hot water ;^ipes and radiators, 
ana the Students' Latrines have been extended and improved by forming a new jointless 
terazzo flooring and facing the W’alls with white-glazed bricks, etc. 

Physics and Engineering Departments . — A new practical Room, with a Classroom 
over, has been built and furnished for Physics, and a Room for the Professor ; also 
Dark Room for Photography, an undergi’ound room for special work and Storerooms. 
A new Drawing Office and a Workshop have been built and fitted for the Engineering 
Department, together with Classrooms and a Retiring Room for the Professor. These 
rooms have all been provided with electric light and hot water heating. These works 
were all completed early in the summer, and the buildings have been occupied during 
the autumn and winter. Their commencement was referred to in the report for last 
year. 

The Natural History Museum, which had no artificial lighting, has now been lighted 
with electric light. 

The Lodge at rere entrance from Botanic-avenue occupied by the College Steward 
and bis family, which only contained a living room, a sittingroom and two bedrooms, has 
had an additional bedroom built. 

Cork . — ^The porter’s lodge, on the western road, has been enlarged and altered, and 
now affords ample accommodation for a man with a family. 

A room for operative surgery has been provided in a suitable position, and affords 
much-needed accommodation. 

Qalxvay . — Arrangements have been made for beating the anatomical department by 
hot water, and a new ceiling has been provided in the dissecting room, 

The old heating apparatus in the medical building was found obsolete and past 
improvement, and in order that the students of medicine could use the building con- 
stantly, it became necessary to provide a new installation. The works were^ therefore 
carried out dui’ing the early pari of the year, and have since given much satisfaction. 


KOYAL IRISH ACADEMY. 

Electric light has been introduced throughout the building. 

ROYAL BOTANIC GARDENS, GLASNEVIN 

A permanent mess-room for the outdoor workmen was erected in an angle adjoining 
the lower yard ; a range and sink were provided, and the room is suitably furnished 
to enable the men to take their meals comfortably, 
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Some structural alterations were carried out at the men’s lodge, and a bath-room 
and range of lavatory basins fitted on the ground-floor for the use of the students. 

A large brick pit was erected in each of the yards to take the place of the old 
decayed frames. The sashes were fitted with an automatic stay-bar, as used at Kew 
Gardens. 


REVENUE BUILDINGS. 

Londonderry Inland Revenue. — The Income Tax Offices have been enlarged by 
certain re arrangements, and a new storeroom has been provided. 

Sligo Custom House. — The rere of this building has been plastered in Portland 
cement, and a new screen door and partition have been erected in the hall. 

New Customs Stations have been established at the following places, consequent on 
the withdrawal of the Coast Guard therefrom : — 

Annagassan, County Louth. 

Ballyshannon, County Donegal. 

Moville, County Donegal. 

Robertscove, County Cork. 

Skerries, County Dublin. 


POSTAL AND TELEGRAPH BUILDINGS. 


DuUin General Post O^e.— The buildings on the site of the proposed extension 
in Prince’s-street were of a dilapidated character, and have been removed so as to 
leave the ate clear. The old workshops on the site were removed, and new shops- 
erected at the rere of Aldborough House. These workshops now form the head- 
quarters for the Board’s workmen employed in connection with the maintenance of the 
Wldings in an enlarged district. 

The plans of the proposed extension of the General Post Office are still under con- 
sideration by the Postmaster-General. ^ i t> 

The work of fitting up a fireproof chamber for Post Office wires at the General Post 
Office, Dublin, was carried out as far as the requirements of the Post Office Engineers 
Staff would permit. r i, r 

Two large skylights were formed on the north and north-east slopes of the root 
over the Instrument Room, and the northern end of the room is much improved 
thereby with regard to lighting and ventilation, in both of which it was previously 
somewhat deficient. 


Aldborougk House Posted and Telegraph Stores.— The decayed stone cornice at 
the rere having partially fallen, the remainder, becoming dangerous, was removed, 
and a concrete cornice of somewhat less projection substituted. The remaining tlan ' 
will be similarly treated in 1907-8. 

Accounts Branch General Post O^ce.— The sanitary accommodation on the upper 
floor, No. 14 Upper Sackville-street, has been entirely remodelled, and new lavatory 
basins and closets provided. The veutilation has been improved by the forma ion o « 
lantern light in the roof. 

Parcel Post Depot, Amiens-street. — The old coucrete paving of the van yaid, 
was much worn, has been removed and has been replaced by Jarrah woo 
paving. 

College Green, Dublin.— The necessary purchase of superior interests in the buildings 
acquired by the Post Office Department has now been completed, and a con 
the proposed alterations and additions has been entered into and some progress m 

Portobedo and Jemes’s Street Post Offices, Dublin.— blew lavatories have been 
provided. 

Belfast General Post Ofe.~The site which has been secured for an extension of the 
General Post Office is now enclosed. Sketch plans showing the acepu^oda ion 
had in the new building have been prepared and are under consideration y 
Office Department. 
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The Money Order Branch in the Public Office, General Post Office, Belfast, has 
been rearranged by forming separate boxes or enclosures for the clerks conducting the 
different duties. 

Co. Antrim, PoHmsh. — A site for a new Office and residence for the Postmaster 
has been secured and marked off and plans have been prepared. 

Co. Ai'magh, PoHadovm. — A supply of water was laid on to this building from the 
nosv Town main. 

Co. Clare, Ennis. — Tiled floors have been laid in the public office and porch ; a new 
shed for handcarts and a new mails platform and porch have been erected ; new entrance 
gates have been supplied ; and various alterations to the public office and sorting room 
have been executed. 

Co. Cork, Cork. — A contract for a new motor room, cycle shed and sundry other 
works, including the removal of the postmen’s gallery, was entered into during the 
year, and the works were practically completed in March last. 

Co. Cork, Bandon. — A contract has been entered into for a new Crown Post Office, 
at Bandon, and the building is now in process of erection. 

Co. Galway, Ballinasloe. — An extensive scheme of alterations and additions has been 
nearly completed. 

Co. Kerry, Caherciveeti. — A new Eneman’s hut has been erected at this place. 

Co Kerry, Tralee. — A contract has been entered into for a new Crown Post Office at 
Tralee, and the building is now in process of erection. 

A larger lineman’s hut has been substituted for the old hut, which was too small ami 
confined to work in. 

Co. Leitrim, Carrick-on-Shannon. — A new post office has been erected in this town. 

Co. Londonderry, Coleraine. — The yard and floor of cart shed and basket store 
which were gravelled, have been concreted. 

Co. Londonderry, Londonderry. — ^The additions to this building w'ere completed, also 
the heating of the whole building by hot water and lighting with electric light. 

The basement of the old building has been laid with concrete and asphalte flooring 
divided by partitions and fitted with benches for the linesmen. Means for the better 
admission of daylight have been introduced and electric light fittings installed. 

Improvements were made at the entrance steps for the convenience of the public in 
approaching the new Public Office. 

Co. Longford, Longford. — Considerable improvements have been effected in this 
Post Office. 

Co. Louth, Drogheda. — The party wall on. the east side of this building was put into 
proper repair, cemented and made watertight. 

Go. Monaghan, Monaghan. — Provision was made in the Annual Estimates for 
commencing the erection of this building during the year, bub owing to legal difficulties 
possession of the site was not obtained oy the Postmaster-General before 31st March, 
1907, and, consequently, the building operations had again to be postponed. The site 
was handed over to the Post Office in May, 1907. 

Co. Westmeath, Mullingcor. — Extensive improvements are now being carried out in 
this Post Office. 

Co. Wexford, Wexford. — The sundry alterations required at this Post Office have 
been carried out 


Public Parks a^td Gardens. 

Phanix Park . — The footpath in front of the. gate lodge at the North Circular 
road entrance gate has been paved with concrete, thus effecting a much needed 
improvement. As an addition to the existing free sanitary conveniences in the People's 
Gardens a suitable w.c. and lavatory accommodation have been provided for use at a 
charge of Id. 
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Royal Harboues. 


Remarks by the Harbour Masters on the Fishing Industry and Trade at the several 
harbours will be found in Appendix D, pp. 51-55. 


Kingstown Harloar, Co. Dublin . — Repairs to the East Pier sea-slope were carried 
out during the summer months, and the underpinning of the East and West Pier 
Wharf walls was continued. The coal berths at landward end of West Pier were 
carefully examined by divers, and all loose stones removed. The wharves, steps, 
banquettes and cycle track were maintained in good order. Timber work at the Mail 
Packet pier was renewed where necessary, and a complete examination of the masonry 
work was made by divers. Some 89,000 tons of spoil were dredged from the Harbour 
bed during the year and deposited at sea. 

Extensive submarine repairs were carried out at the Boat Harbour slip and break- 
water, in consequence of the foundations having become undermined. Fender piles 
were renewed at the Traders’ and Victoria Wharves where necessary, and a new 2 ton 
crane provided and erected at the yacht slip. The Harbour moorings above and below 
water were carefully examined, and all buoys overhauled and painted. 

The sand-pump dredger was let for a period to the Portrush Harbour Company, and 
excavated a quantity of about 18,000 tons from the Harbour. 


Howth Barbour, Co. Dublin.— Some protection work was carried out to the rubble 
of "West Pier, the coastguard boatslip, and the pitching along the slope of the public 
road wall between the East and West Piers. The timber guard kerbmg a,t the edge of the 
coal berths was repaired, and two additional lifebuoy stands were provided. The wharves, 
steps, etc., and the Kilrock road were ma.intained in good repair. The entrance and 
hauling buoys were overhauled, and they and the plant generally, afloat and ashore, 
were kept in good order. Some 8,609 tons of spoil were dredged from the Harbour 
entrance and its vicinity, and deposited at sea, and tidal excavation was also carried 
out by ordinary labour at the East Pier head. 

Dunmore East Harbour, Co. Waterford.— 1)00 pier, breakwater wharves, steps, 
roads and works generally were maintained in good order, repair, and efhoienoy. 

Ardglass Harbour, Co. Doira.— The works were well and satisfaotorily mainUined 
during the year. A new iron accommodation ladder was provided at the new pier 
wharf and a concrete ramp-wall was built at the shore end of the storm-wall to prevent 
heavy seas coming over the wharf. Wrought iron beacons were erected on the Chum 
rock, and on the reef to the north of the Churn. Some excavation was carried out in 
the Harbour bed, and the North Harbour channel was deepened. 


Donaqhadee Harbour, Go. Down.—lbe storm damage repairs which have been m 
hand for several years were pushed forward, and with the exception of a concrete apron 
at the toe of the block course of the North slope were praotioally completed, it is 
expected that the entire work will be finished by the end of 1907. A new wrougM 
iron ladder was fixed at the South Pier slops, and the roads, quays, offices, stores, and 
plant were well maintained during tbe year. 


Dock Regulations at Royal Harboohs, Marine Works, &c. 

In addition to the ordinary maintenance of the five harbours above-mentioned, we 
have incurred expenditure there and at tbe marine works constructed by us 
Marine Works Act of 1902, and also on tbe Shannon Navigation, 
the Docks Regulations made by the Home Office in 1904 under p ^ g 

Workshop Act, 1901. These regulations were made to provide for the safety p 
employed loading, unloading, and handling goods in or on any dock, wbar , oi q ^ 
and they direct inter alia that dangerous places shall be fenced, that ad q 
saving apparatus and sufficient light shall be supplied, and that precau 
safe user of cranes and machinery shall be taken. We have according y 
necessary work to be undertaken in order to comply with the 

has necessitated the fencing of steps and dangerous comers of about 

erection of additional lamps and the supplying of hanging chains and. iitev y 
the harbours, and in. the case ofa.ll cranes. the marking of the ,^an<rerous 

periodical testing of the chains, and the fencing of cog-wheels and otner o , 
parts of the machinery. 
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Shannon Drainage. 

The sluices and works iu counection thsrewith at Killaloe, Meelick Cut^ Keelogae, 
Athlone. Tarmonbarry, Roo-ske}*, Jamestown, and Lough Allen were raaiiitained in 
[rood order and repair, and six new worm-driven winches were provided to replace the 
small winches previously in use. 


River Maigue Navigation. 

The bridge, collector’s house, and quay were maintained iu good^otder, aiid an 
acetylene gas lamp was erected at the approach to the swing bridge. Some 1,600 tons 
of silt were cleared from the harbour by tide work. 


APPENDIX (B). 

DETAILS OF NON- VOTED SERVICES. 


Arterial Drainage. 

6 & C Vio. 0 . 89; 26 & 27 Vio.. c. 88; 27 & 28 Vic., c. 72; 28 & 29 Vic., c. 82; 
32 & 33 Vic., c. 72; 35 & 36 Vic., o. 31; 37 & 38 Vic., c. 32; 41 & 42 Vic., c. 
69 ; 43 & 44 Vio., e. 27 ; aad .65 & 53 Vic., c. 35. 

Dmid.-rr<, Drainage District, Co. jMcaii. —The works in this district were brought 
to oompletiOT, but owing to the delays already reported and consequent claims by the 
Contractor the issue of the final award has been delayed. - a ii, 

Farney' Bridge and BaUynahow Dramage Ihstrict 

result of the corrospondence with the Dramage Board referred to “ ^ “ 

1906 6 an extension of time was granted for the completion of the works until 30th 
fune, mrasTwingto the advent of the winter season it was impossible to finish 

^'"Tams’Dli^c District, Co. Tipperary.-^ or\ in this district has oontinued 
durinc the yeir^nd was reported complete on 6th March 1907, but the^ requisite 

nknfetc were noUnriiisheduptothe end of the financial year, and no inspection 

could’ therefore be made. As soon as the requirements m this respect have been 
complied with the inspection will be put m hand. 


Drainage Maintenance. 

29 & 30 Vic., cap. 49, &c. 

dJrtfby“?:inal:™^ 

distiict, oommenceci m , Engineer’s estimate ; the gross charges 

bris^Sbetcre tto Ise of the financial year owing to the neoesshy for perfecting a 
conv"e to tte Trustees of an additional plot of land acquired for the proper 

"^fnnrDfJnogTmlri^^^ Counties Longford and Wcrfmecrfli.-The works in this 

distr c? 00 X 1 = 0 " in 1905-6, were continued and brought to completion in the past 
district, oommeneea , , Engineer’s estimate ; the gross 

year at a cost of about £3 6o2 01 anout 

^rXahle however, to iiue the eh«ging order prior to the close of the financial 
year. r 
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Moyne and Cross-patrick J)rccinage District, Co. Mayo . — Application was made for a 
loan for the purpose of carrying out certain works of restoration in this district, and after 
inspection, which showed the district was in a very neglected condition, the loan was 
approved. The matter has been delayed, however, owing to the failure of the 
Trustees to complete the necessary documents, and no work was done towards clearing 
ojp the district during the year. ® 


Galw.\y Mills. 

41 & 42 Vic., Cap. 212. 

A question arose in the early part of the year wiiich has proved very difficult of 
•settlement. Conflicting interests were created under the sevej-al award's relating to 
drainage, navigation, and mill power in Galway in 1859 and I860, and it is claimed on 
behalf of some of these interests that alterations have been made in the works since the 
awards were made. Should this prove to be the ease, cause of action would, no doubt lie 
against the Trustees responsible for the works in which the changes have been made, 
but the matter is very intricate, and is complicaled by the difficulty of deternunino- 
when the changes (if any) were made, " ° 


Marine Works (Ireland) Act, 1902. 

2 Ed. VII , cap. 21. 

The works at Cape Clear, Co. Cork ; Li.scannor, Co. Clare ; Kilronan and Oleggan, 
Co. Galway; Gortnasate, Portnoo, and Downies Bay, Co. Donegal, were continued 
•during the year, and with the exception of Liscannor, Cape Clear, Gortnasate, and 
Portnoo, were completed. Of these four, Portnoo only requires the removal of a 
trifling amount of rock below low water, which the Contractor lias found some difficulty 
in dealing with. Goiinasate is also finished, except for some rock excavation. Cape 
Clear has been finished since the close of the financial year, and as regards Liscannor, 
the Contractors are desirous of being relieved of a portion of the excavation called for 
under their contract, which has otherwise been finished. No further works were 
brought within the provisions of the Act prior to 31st March, but preparations to start 
work at FalchoiTib, Co. Donegal, were m^e, and operations were commenced shortly 
•after the closo of the year on receipt of the Lord Lieutenant’s certificate. It is anticipated 
'that a certificate will be issued shortly in the case of Benard Point Pier, Valentia, Co. 
Kerry, and preliminary arrangements are being made for a start at that place as soon 
as the necessary authority has been given. 


Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Vic., cap. 2G. 

The svorks at Passage East, Co. W aterferd, were carried out in ferro-concrete on 
the Hennebique system in a very satisfactory manner. The constructive portion was 
completed in the fall of the year. The process of excavating the harbour has proved 
both tedious and costly, owing to the tenacious character of the mud, the very con- 
fined space in which the dredger has to manceuvre, and the shallowness of the har- 
bour (which has precluded her working except on very favourable ^ring tides), and, 
finally, the regulations of the Waterford Harbour Commissioners. These prescribe an 
unusually long distance to which the excavated material has to be carried before being 
discharged, amounting to over sixteen miles’ steaming for the dredger going and returning. 

Portavogie Pier, Co. Down . — Negotiations have continued with the local authorities 
during the past year, and several schemes have been under consideration. A modifi- 
cation of the design of the local authorities has been prepared and submitted to them, 
.and it is hoped tliat the matter may be brought to an issue in the present year. 
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Lcid/j Elizabeth's Cove, Trauiore.- An inspection wms umde from tiiis Office in con- 
lu'ction with the work of restoration of this pier carried out by the Department of 
Acfriculture and Technical Instruction for Ireland for the Waterford County Council, 
which it was claimed interfered with the launching of the coastguard boat. Investi- 
cratioii showed, however, that, as regards the particular portion affected, the work 
executed was limited to restoration of that originally carried out by this Board before 
the boat-house w'as constructed, although the pier itself is not on the same site. 


Railway Clauses Consolidatiox Act. 

8 Vie.j cap. 20. 

An amending certificate of the minimum, dimensions of culverts and w'aterways was 
issued in the case of the Oastleblayney, Keady, and Armagh Railway, this having been 
rendered necessary by two deviations from the route originally shown on the land 
plans lodged -with the Board. 


Shannon Navigat(on. 

Dredging was carried out at Banagher, Woodford River, Mountshannon, Scariff, 
Bunnown, Cussane, Errina, Clonlara, Kylenoe Harbour (Lough Derg), Belle Isle, 
Slevoyre, Teri'yglass, Portunina, Victoria Dock, and Shannon Bridge, a quantity of 
10,500 tons of spoil being removed. The locks, swivel-bridges, banks, roads, tow- 
paths, drains, fences, wharves, jetties, piers, weirs, buoys, beacons, buildings, cranes, 
and plant afloat and ashore were maintained in good order. The traffic shows an 
increase over the previous year, the figures being : — 

1.906-7, 

1905-6, 


Increase, . 1,688 tons. 


91,181 tons. 
89,498 tons. 


Ireland Development Grant.- —Steam Dredger “ Sisyphus.” 

The dredger remained at Galway from 1st April to 14th May, 1906, during which' 
period she lifted 7,050 tons of spoil. She then went to Limerick where she was surveyed, 
scraped and painted, and the engines overhauled, proceeding to Dingle on 23rd May j 
she remained at Dingle till 26th September, 1906, having dredged a quantity of 66,260 
tons during her stay. 

On 8th October she was dry-docked at Passage West, Queenstown, and underwent 
considerable repairs and alterations before proceeding to Passage East, County 
Waterford, at which place, and at Duucannon in Waterford Harbour, she was 
engaged till the end of the financial year. As elsewhere reported, she experienced 
great difficulty in dealing wfth the accumulation at Passage East, and only lifted 
10,590 tons during her stay there. At Duncannon she dredged a quantity of 4,000 
tons. 

The total dredgings for the year amounted to 87,890 tons, or some 30,000 tons less 
than the quantity obtained in the previous financial year, when the conditions were 
more favourable. 


Tralee and Dingle Railway. 

Specifications were prepared for the new carriage and waggon stock and orders placed' 
with the makers for same. It is hoped that the w’hole of the stock will be delivered 
very shortly. The Parliamentary Plans of the proposed deviations were passed by the 
Privy Council in January, 1907, and an immediate start w'as made in pegging out the 
centre line of Railway and in j^reparing designs for the proposed new works. Contracts 
for several works in connection with alterations and improvement to stations have 
already been entered into. Steps towards the acquirement of the lands necessary for' 
the deviations, &c., are now being taken. 
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Several schemes relating to the expenditure of moneys proposed to be provided out 
of this fund were inquired into and repoited on for the Irish Govermnent, araoncfst 
which the follownng may be enumerated, viz. ; — 

{a) Ilarhours -. Arklow, Ballywillan, Ballycastle, Dingle, Drogheda, Magilligan, 
Poi'tavogie, Sligo, Tralee and Fenit, Westport, and Wexfcird. ^ 

{Jj) The Muvrongh of Wicklow. 

(c) Barrow (Fenit) Sands. 

{d) Dungarvan and Cunnigar Bridge. 

ie) Rciikvays ; Ulster and Connaught (Newry, Ready and Tynan, and Arigna 
and Rooskey), Mallaranny and Belmullet, Glenties and Ardara, Listowel 
and Tarbert, Strokestown and Dromod, Schnll and Skibbereen. 

(/) Bann Drainage. 


Arbitrations “ The Railways (Ireland) Acts” (!85), I860, 1864). 

14 & 15 Vic., c. 70 ; 23 & 24 Vic., c. 97 ; and 27 & 28 Vie,, c. 71. 

Arbitrations have been applied for and Arbitrators appointed in the following 
' cases : — 

Great Northern Railway Company (Ireland). Lands required under the Great 
Northern Railway Act, 1905. 

Great Southern and Western Railway Company. Lands required at Clonmel under 
Great Southern and Western Railway Act, 1903. 

Midland Great Western Railway Company. Lands required in counties of Meath 
and Mayo under their Act ofl908. 

Strabane, Raphoe, and Convoy Railway Company. Additional lands required under 
their Act of 1904. 

Tlie Right Hon. Earl Fitzwilliam. Rights over public street and quay, Wicklow, 
■for the purposes of the Wicklow Tramways Order, 1905. 

Dublin Port and Docks Board. Lands required for the widening of the North Wall 
Quay under their Act of 1902. 


Inquiries into Tramway Projects. 

23 & 24 Vic., G. 152 ; 24 & 25 Vic., c. 102 ; 34 & 35 Vic., c. 114; 30 k 40 
Vic., c. 65 ; 44 & 45 Vic., c. 17 ; and 46 & 47 Vic . c. 43. 

Inquiries were held into the following schemes and reports were made on the 
Engineering merits of the projects : — 

Tralee and Dingle Railway : Deviations and Abandonments, 


L\k!> Imi’EOves hit Aa'. 1£64 ; Limited Cwkebs’ Besidekces Acts, 1870, Ac. 

27 & 28 Vic., c. 113 ; S4 & 35 Vio, c. 84 ; 40 A 41 Vic. o. 31, Ac. 

ho Provisioncl or Absolute Orders have been rande under these Acts during the 
year. 

One application for a Provisional Order has been received, and an application for an 
Absolute Order on account of completed works has been entertained. 
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APPENDIX (C). 

LOANS. 


Class (I.) — Loans Secured on Undertakings. 

Labourers’ Dwellings in Towns caul [lousing of the Working Classes, 
yios. 7 and 8 in Abstract, p. 76. 

Laboui'iug Classes’ Dwellings (Ix-eland) Act, 1866 (29 & 30 Vic., o. 44), and the 
Housing of the Working Classes Acts, 1885, 1890, and 1893 (48 & 49 Vie., 
0 . 72 ; 53 and 54 Vic., e. 70, and 56 and 57 Vic., c. .33), 

The amount of loans sanctioned under the Act of 1866 while it continued operative, 
i.e., to the close of the }-ear 1884-S5 was .£281,334. The number of dwellings erected 
was 3,416. The rate of interest charged was 4 per cent. 

During the year under report 17 applications, amounting in all to j^64,925, have been, 
received for loans under the Housing of the Working Classes Act, 1890. Of these 
applications 12, representing £29..750, were made by Urban District Councils, and 5, 
amounting to £35,175, by public companies or private individuals. The loans 
.sanctioned — 13 in number, representing £57,350 — may be similarly divided into 10 for 
£25,900 to Urban District Councils, and 3 for £31,450 to companies and private 
individuals. The loans to Urban District Councils are made under the provisions of 
the Public Health Acts, and are generally for the ei-ection of working class lodging 
houses. 

The following table shows the number and amount of the loans made each year since 
1866, when the first of these Acts was passed : — 


Year. 1 

iXo. o( Applications 
sanctioned. j 

AmooBt sanetloneil. 

1 

No. of Families to be 
accommodated. 



1 



1S66-67, 





_ 

1867-6S, . 

1 

G3S 

0 

8 

1868-09, 



— 

- 

— 

1869-70, 

1 

500 

0 

10 

1870-71, 

1 

4,146 

0 

12,5 

1871-72, 

2 

1,650 

0 

46 

1872-73, 

3 

7,175 

0 

108 

1873-74. 

7 

22,250 

0 

261 

1874-75, 

1 

910 

0 

13 

1875-76, 

7 

24,242 

0 

259 

1876-77, 

6 

11,100 

0 

132 

1877-78, 

8 

23,614 

0 

272 

1878-79, 

10 

7,100 

0 

SI 

1879-80. 

19 

31,858 

0 

351 

1880-81, 

17 

28,870 

0 

302 

1881-82, 

17 

33,674 

0 

453 

1882-83, 

16 

21,187 

0 

270 

1883-84, 

16 

40,052 

0 

397 

1884-85, 

12 

22,368 

0 

328 

1885-86, 

20 

50,755 

0 

713 

1886-87, 

24 

79,161 

34,746 

0 

852 

1887-88, 

20 

10 

397 

1888-89, 

26 

58,752 

46,319 

10 

576 

1889-90, 

16 

0 

603 

1890-91, 

20 

43,413 

0 

628 

1891-92, 

11 

10,164 

0 

135 

1892-93, 

8 

44,270 

0 

481 

1893-94, 


11,463 

0 

56 

1894-95, 

9 

36,209 

0 

182 

1895-96, 

7 

16,120 

0 

211 

1896-97, 

12 

83,242 

0 

258 

1897-98, 

4 

15,836 

0 

177 

1898-99, 

8 

49,665 

0 

382 

1899-1900, 

13 

30,206 

10 

207 

1900-1901, 

19 

70,944 

0 

487 

1901-1902, 

13 

19,720 

0 

112 

1902-1903, 

15 

77,080 

6,799 

0 

568 

1903-1904, 

7 

10 

25 

1904-1905, 

10 

14,052 

0 

142 

1905-1906, 

5 

45,625 

0 

364 

1906-1907, 

13 

57,350 

0 

511 

Total, 

431 

1,178,217 

0 

11,482 
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Class (U.). — Loans secured on Plates. 

Loci'iis to Coimty CowicUs, omitting those Jor Lunatic Asylu/nn. 

No. 9 in Abstract, p. 76. 

The number of loans sought for the general purposes set forth in the Application 
oi Enactments Order, 1898 (Article 22), was fourteen, and the amount applied for was 
A9,694 7s. 6d. Last year the applications numbered twelve, and the total amount 
sought was £26,460. Thirteen loans representing £13,795 were sanctioned durino- 
the year. 


Public Libraries, Industrial Schools, and Reformatories. 

No. \\ in Abstract, p. 76. 

One application for a loan of £300, for the purposes of the Public Libraries Act, 
was received during the year. 


District Schools. 

No applications for loans for District Schools were received during the year. 

Lunatic Asylum Buildings. No. 16 in Abstract, p. 76. 

Eight applications for loans, amounting to £21,452 14s. 8^. have been received 
during the year. The applications numbered ten last year, and the amount sought 
was £26,478. Eight loans, amounting to £30,473, were sanctioned during the year. 

Public Health Acts. Nos. 19 and, 36 in Abstract, pp. 76 and 78. 


The loans sanctioned under the Public Health Act of 1878 numbered 56, and 
reached in amount £103,847, as against the corresponding figures, 35 and £51,377, 
for the previous year. The following table contrasts the two years in detail ; — 



1905-19OC. 

1296-190T. 

PURPOSE. 

Number of | 

•AmouDt. 

Number of 

Amonst. 


13 

£ 

27,011 j 

33 

£ 

74,931 

Sewerage, , . . 

6 

14,976 

10 

22,216 

Buildings, Public Lighting, Markets 

g 

5,480 

10 

4,600 

Streets, Paving, <ku., ....... 






35 

£51,377 

56 

£103,847 


The total amount of loans authorised for sanitary purposes since the passing of the 
Public Health Act, 1874, stood at £3,659,161 on 31st March, 1907, and the total 
amount issued at £3,528,964. 


The distribution of the sum authorised amongst different sanitary purposes is as 
follows ; — 

Water WorkB, 

Sewerage, . . . . • 

Buildings, Public Lighting, Cemeteries, Parks, Markets, 

.Streets, Paving, &c., . . . • • 


A 

1,486,970 

513,484 

941,266 

717.441 

£3,659,161 


Labourers Acts. No. 21 in Abstract, p. 76. 

Loans were sanctioned under the Labourers Acts, 1883 and 1885, for sums 
to £158,292 but these sanctions apply only to the portion of the financial year 
on 81st October. 1906. Tlie Labourers’ (Ireland) Act, 1906, which came into operauon 
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on the 1st Nove;nber, 1906, transferred the administration of the loans under these 
Acts to the Land Commission. Up to the date of tran.sfer the amounts sanctioned 
from the commencement of the .service svere as follows ; — 





£ 



1884-88, 



. 820,998 , 



1888-89, 



188,742 



1889-90, 



89,682 



1890-91, 



106,427 



1891-92, 



50,426 



1892-93, 



. 117,998 

Amount sanctioned foi 

eacli Pi-ovince : 

1893-94, 



. 45,390 


£ 

1894-95, 



. 194,193 

Munster, 

1,714,361 

1895-96, 



. 118,367 



1896-97, 



. 123,076 

Leinster, 

1,370,392 

1897-98, 



. 60,616 

Connaught, . 

85, -212 

1893-99, 



46,458 



1899-1900, 



•29,816 

Ulster, 

456,023 

1900-1901, 



101,103 


£3,626,493 

1901-1902, 



335,110 



1902-1903, 



381,860 



1903-1904, 



235,805 



1904-1905, 



. 241,089 



1905-1906, 



181,045 



1906-1907 (part of), 


158,292 





Total, 

£3,626,493 




The advances made under the Acts in 1906-1907, on account of loans sanctioned up 
to the 31st October, 1906, amounted to £219,017, brinffinff the total advanced to 
£3,357,351. 

Dispensa'ry Buildings. No. 22 in Abstract, p. 76. 

Five applications for an aggi’e^ate sum of £3,885 were received within the year, 
as compared with thirteen applications for a total sum of £13,482 last year. ‘The 
sanctioned loans for the year numbered eleven, and the amount sanctioned was 
£10,310 

Workhouse Buildings. No. 23 in Abstract, p. 76. 

The applications for loan-s for Workhouse Buildings were nine in number, and 
amounted to £9,478 185. id. The number of loans sought last year was twelve, and 
the amount £34,035 13s. Od. The sanctioned loans for the year numbered ten, and 
the amount sanctioned was £11,079. 

Acquisition of Small Dwellings. No. 24 in Ahsto'act, p. 76. 

No applications for loan.s were received during the year. 

Techniccd Schools. No. 25 in Abstract, p. 76. 

Three applications were received during the year for loans amounting to £17,600 for 
the purpose of building Technical Schools, and two loans amounting to £17,500 were 
sanctioned. 

Class (III.). — Loans skcuhed on Lands. 

This class comprises, in addition to loans made to tenants for purchase of their hold- 
ings, in accordance with the provisions of the Land Act of 1870 (under which no 
advances are now made), the following loans, having for their object the improvement 
of la nd : — 

(.a.) Loans for Arterial Drainage under 5 il!i 6 Vie., c. 89. 

(6.) Loans for Arterial Drainage works under 26 <fc 27 Vic., c. 88, and loans made for the Maintenance 
of Aj'terial Drainage works (29 «fe 30 Vic., c. 49). 

(<5.) Loans to “ Owners ” of lands for Improvements under 10 Vic., c. 32, and amending Acts ; and 
under sec. 19 of the Land Act of 1881 (44 k, 45 Vic., o. 49). 

uf.) Loans to Occupiers of lands for Improvements under sec. 31 of the Land Law Act, 1831 (44 k 46 
Vie., c. 49). ^ 


Printed image digitised by the University of Southampton Library Digitisation Unit 



44 


APPENDIX (0) TO SEVENTY-FIFTH REPORT OF THE [1906-1907. 


Arterial Drainage. Nos. 26, 27, and 4L in Abstract, pp. 76 arid 78. 

From 1842 to 1863 loans for Arterial Drainage were made under 5 and 6 Vic,, c. 89 
£2,082,052 was lent under tills statute, the greater part during and after the famine 
of'l849. Of this amount £1,207,582 was remitted, and £874,447 repaid. The 
amount of principal not repaid £23 was written off by the Public Works Loans Act, 
1905. 

From 1863 loans for this purpose have been made under the Drainage and Improve- 
ment of Lands Act {Ireland), 1863, 26 and 27 Vic. e. 88, and amencling Acts. The 
entire amount of such loans up to 31st March, 1907, is £853,275, including £6,136 
lent out of the Irish Church Fund. 

The amount advanced to 31st March, 1907, under 29 & 30 Vic., cap. 49, for Drainage 
Maintenance, is £63,262. 

LAND LOANS SERVICES, 

The following table gives (l) the number of applications for loans and the amounts 
issued under the Land Improvement Acts, 10 Vic., c. 32 ; 13 & 14 Vic., c. 19 ; 29 & 30 
Vic., c. 40, &c., No. 28 in Abstract, p. 78, in each year, from 1847, when this 
service commenced, to 31st March, 1907 ; (2) similar information as to loans, under 
sec. 31 of the Land Law Act of 1881 (made principally to tenants), from 1881 to 31st 
March, 1907. 

The figures as to the last-mentioned loans should, strictly speaking, come under the 
head relating to them (pp. 48, 49), but it has been considered desirable to present in 
one view the operation of both services, which have a common object. 


Lakd Improvement Acts (10 Vic., c. 32, &c.). 
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L.\nd Law Act, ISSl, Sec. 31 (44 & 45 Tic,, c. 49.). 


T«ar. 

No. of t 

Appllcatioss. 

Amoants 

tisucd. 

T.... 

No. of 

AppUcatioiu. j 

AraouBta 

iisued. 

■ 




1 

f 

g. 

1881-82, 

1 ! 


1894-96, , 

776 

36,360 


1882-33, 

1 

5,682 ' 

159,768 

1895-96, . 

708 

37,602 

0 

1883-84, 

1 

.! 


1896-97, . 

729 

32,303 

0 

1884-85, 

2,753 

211,503 

1897-98, . 

787 

32,677 

0 

1885-86, 

1,855 

115,643 

1898-99, . 

928 

38,943 

0 

1886-87, 

911 

75,442 

1899-1900, 

625 

38,984 

0 

1887-88, 

668 

50,759 

1900-1901, 

556 

28,517 

0 

1888-89, 

6ir. 

33,541 

1901-1902, 

1,093 

34,181 

0 

1889^90, 

850 

38,428 

1902-1903, 

1,190 

41,615 


1890^91, 

737 

43,860 

1903-1904, 

1,318 

48,874 

0 

1891-92, . , . 

836 

41,566 

1904-1905, 

919 

53,267 

10 

1892-93, 

93T 

42,646 

1905-1906, 

706 

1 36,264 

0 

1893-94, 

748 

41,182 

190G-1907, 

619 

1 28,038 

0 


Laud Improvement Acts 10 Vic., c. 32, &c. 


The tranBaetions under the Land Improvement Acts reached their lowest point m the 
number of applications in 1888-89. Since that year there has been a decided though 
not continuous increase. The number of applications received during the year jSO.SpWOr 
was 481 under the Land Iniprovemeut Acts, an increase of 32 as compared with the 
previous year. Of the applicants, 374 were purchasers under the Land Purchase 
Acts. 


The following particulars relate exclusively to loans under 10 Vic., c. 32 ; 
Classification of loans under which works were commenced in 1906-1907 


Class of Wort. | 

No. of tioaos 
under which 
workB were 
commeuced. 

Amount 

Seactloned. 

Average of eaoU 
Loan. 

Drainage and other Works on Lands, . ] 

Farm Buildings, 

Labourers’ Cottages, ' ' ' \ 

Mixed Loans — including Buildings and 
Works on Ijands, .... 

8 

298 

10 

5 

3,130 

30,920 

1,665 

2,325 

391 

104 

156 

465 

Totals, . . . • 

321 

37,940 

- 

General Average per Loan, . 

— 

— 

118 


The following table shows the certified expenditure on the various classes of worka 
under loans completed during the year ending 31st Mai-ch, 1907 : 

£, a. d 

5ield Work^ 

Farm Buildings, 

Labourers’ Cottagen, 

Scutcli Slilla, . 

Planting for Slielter, 

£40,178 19 9 

G 


3,826 12 1 
34,614 5 9 

3,375 1 U 

363 0 0 


Printed image digitised by the University of Southampton Library Digitisation Unit 



40 appe;ndi?,,(c;) to, seventy-fifth report of the 


[1905-1901. 


_ The following t<,tle gives the immber of Land Improvement loans made, and the svnns 
issued m the several counties of Ireland up to the 81st March, 1907 ““ 


ScHEDULli showing the Ndmbeb of Loan-s and Amounts issued from commencement of Act 


Provino« aad Couoty. 

■ToUlNo 
i of Loas 
to SI 

Amounts issued to 
31 Man-1.,1906. 

t^o.of Loans 
in year end- 

i Amounis issued in 

; Toul No. 

1 of Loins to 

Anicunts issued 

' 

iMar.,’0G 

1907. 

^ 31 Ma.Tcb, 1907- 

iflO?!'' 

todi Marth, ISO*. 

Leikstek. 


£ 


£ 



Oarlow, . . . . 

272 

113,612 


124 

274 

113,736 

iDublhi, . ' . 

363 

104,351 

11 

950 

374 

105,301 

Eildare, . 

387 

152,076 

41 

3,309 

428 

155,385 

£i]kenuy, . . . . 

388 

85,853 

19 

1,944 

407 

37,797 

King’e, .... 

292 

75,307 

13 

3,673 

305 

76,980 

Longford, . . . i . 

394 

186,453 

32 

633 

406 

187,086 

Luntli, .... 

130 

49,716 

1 

90 

131 

49,806 

!Uestth, .... 

541 

218,996 

■ 12 

1,338 

553 

220,334 

*Qaeea’6, .... 

451 

170,002 

•22 

1,534 

473 

171,536 

Westmeath, 

378 

111,569 

11 

871 

389 

112,440 

jVVexford, . . 

522 

151,078 

. 22 

1,767 

544 

152,845 

'Wicklow, .... 

l.- i . 

340 

133,395 

13 

578 

353 

133,973 

Totals, 

Munster. 

4,458 

1,552,408 

179 

14,811 

4,637 

1,587,219 







Clare, . . ' . 

606 

182,713 

u 

323 

611 

183,036 

Cork, .... 

1,916 

480,893 

60 

3,451 

i.sre 

484,344 

Kerry, .... 

1,019 

490,192 

20 

2,498 

1,039 

492,690 

Lioieriok, .... 

1,258 

416,271 

63 

4,330 

1,321 

. 420^601 

Tipperary, ' ' . ' 

1,216 

258,796 

42 

2,379 

1,258 

261,175 

Waterford, . . 

419 

103,596 

24 

2,307 

443 

105,903 

■ ■ ' ■ ■ Totals, 

6,433 

1,932,461 

215 

15,288 

6^646 

li947,749 

'Ulster. 







Antrim, . , 

,2.47 

139,699 

11 

1,065 

258 

140,764 

Armagh, . v. • ,. • .. 

19 

23,421 

3 

152 

22 

23,573 

Cavan, .... 

230 

57,342 

3 

94 

233 

&7,436 

Donegal, i. 

340 

190,659 

1 

130 

341 

190,789 

Down, . . 

206 

106,623 

3 

144 

209 

106,767 

Fermanagh, i, • . ; . 

239 

90,148 

: 17 

85S 

256 

9'li,001 

Londonderry, ,;<:i . 

229 

78,976 

6 

415 

235 

79,390 

Monaghan, ^ 

130 

47,333 

1 

127 

131 

4T,460 

Tyrone, .... 

346 

162,489 

11 

746 

357 

153,235 

Totals, 

1,986 

886,689 

66 

3,726 

2,042 

890,415 

Connaught. 







Galway, .... 

928 

403,213 

13 

447 

941 

403, -660 

Leitrim, ^ . 

223 

77,741 

7 

124 

230 

77,865 . 

Mayo, .... 

540 

234,189 ■ 

9 

417 

• 549 . 

. 234,606 . i' 

BoseoumioD, , , . ^ 

■ 531 

237,087 

16 

547 

547 

, 237,634 

Sligo, . . ' . 

318 

141,940 

4 

267 

322 

142,207 

Totals,^ 

2,U0 

1,094,170 

49 

1,802 

2^589. 

•1,096,972 

Grand Totaxs, 
1 1 ’■ 

15,417 

5,465,728 

499 

35,637 

15,916 

6, .501, 356 
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1906-1907.]; commissioners of public works, IRELAND'. ^ ' 


4r 


Main akd Thordugu Drain’age or other Field Works. , , 

The Tmtober of Land Iraproveruent loans sanctioned for works of which thorough 
drainage or other field works form the principal part, since the commencement in 1847 
to the 31st March in this year, is 8,466, for £3,774,392, and of this number 14, for an 
aggregate of £4,130, were approved during the year ended 31st March, 1907. 


Planting for Shelter. 

Since the passing of the Act 29 and .30 Vic., c. 40, under which advances are made 
for this purpose, 146 loans, amounting to £33,600, have been made. Two loans were 
sanctioned for this purpose exclusively during the current year. 


Farm BcriLDi-vaa. 

Under this head 6,324 loans have been sanctioned since the passing of the Act 13 
and 14 Vic,, c. 19, the amount being £1,582,765. This includes 293 loans, for an 
aggregate of £31,075, approved during the past financial year. 


Dwellings for Agricultural Labourers. 

The number of loans sanctioned since the passing of the Act 23 Vic., c. 19, which 
first authorised 'them, is 948, for £394,639, of which 17, amounting to X2, 670, were 
approved in the year. 

Under section 19 of the Land Law (Ireland) Act, 1881, loans were made to tenant 
farmers, who, pursuant to the injunctions of the Irish Land Commission, and as a 
condition attached to the fixing of a “ fair rent,” proceed to erect labourers’ dwellings 
on their holdings. Such tenants are deemed to be persons to whom a loan may be 
made under the Landed Property Improvement (Ireland) Acts, for the improvement 
or building of dwellings for labourei-s, as if they' were owmers ..within’ the tueaning 
of the Act 10 Vic., c. 32, sec. 7. No loan was sanctioned under the 19th section of 
the Land Law Act, within the ybar ending 31st March, 1907, Two hundred and sixty 
such loans, amounting to £15,275, have been sanctioned under the Act since it came 
into operation^ the instalments issued amounting to £13,880, Operations under the 
19 ‘ Sec. of the Land Law Act have however practically ceased owing to recent legislation 
which empowers Local Authorities to borrow for the erection of Labourers’ Dwellings • 
but loans- are still made under the 31st section of that Act for this purpose. See T^le 
of Expenditure under this section, p. 50. 


[Table. 

62 
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48 APPENDIX (C) TO SEVENTX-FIFTH EEPOET OF THE [1906-1 so; 


The following table shows the number and amount of Loans sanctioned for Dwell- 
ings for Agricultural Labourers under the Act 23 Vie., cap. 19, and the Land Law 
(Ireland) Act, 1881, sec. 19, since the passing of the Labourers Acts, 1883 and 1885. 


Year. 

28 Vie., 0. 19. 

Land Law tireiand) .Vet, t881, sec. IS. 

No. of Loans 
Sanctioned. 

Amonnt 

Sanctioned. 

No. of Loans 
Sanctioned. 

.Amount 



£ 


£ 

1883, 

37 

13,210 

28 

333 

1884, 

36 

12,495 

61 

1,518 

1885, 

35 

8,915 

84 

5,039 

1886, ... 

26 

7,536 

37 

3,899 

1887, 

• 18 

6,700 

11 

1,488 

1888, 

19 

5,565 

24 

415> . 

1889, 

13 

3,020 

.3 

145 

1890. 

11 

3.005 

1 

284 

1891, 

17 

4,865 

6 

221 

1892, 

10 

1,940 

2 

189 

1893, 

20 

6,005 

Nil. 

116 

1894, 

14 

4,385 

Nil. 

29 

1895, 

21 

-1,770 

1 

4 

1896, 

21 

4,410 

1 

86 

1897, 

12 

2,015 

1 

105 ' 

1898, 

12 

4,840 

Nil. 

r, 

1899. 

12 

1,660 

Nil. 

Nil. 

1900, 

17 

.5,845 

Nil. 

Nil. 

1901, . . . 

22 

0,945 

Nil. 

Nil. 

1902, 

22 

6.265 

Nil. 

Nil. 

1903, 

19 

2,770 

Nil. 

Nil. 

1904, 

11 

1,470 

Nil. 

Nil, 

1905, 

11 

2,555 

Nil. 

Nil. 

1906, 

U 

3,640 

Nil. 

Nil. 

1907, 

17 

2,670 

Nil. 

Nil. 


Loans to Tenants for Improvement of Holdings, or “ Land Law Loans. 

Land Law (Ireland) Act, 1881, Section 31. No. 30 in Abstract, p. 78- 

The great body of loans to tenants for improvements are made under this Act. The 
number sanctioned during the year was 427, amounting to i-27 ,300 ; the total oi the sums 
issued during the year was ^28,038. The total number oi loans sanctioned under 
the section from the date of the Act to 3)st March, 1907, is 19,142. The aggrega e 
of the amounts sanctioned is £1,532,662, and the instalments issued amount to 
£1,341,842. 

The number of applications for loans lodged during the year 1906-1907 was619, being 
a decrease of 87 as compared with last year. Of this number 146 were lecene' o 
occupying owners who were disqualified by some feature in their application from pr 
cceding under the Land Improvement Act. 

An explanation of this decrease which, how^ever, is not as riiarked as that in. the 
preceding year, is to be found in the fact that the consideration of applications 
improvement loans from tenants who are purchasing their holdings under the 
of the Irish Land Act of 1903, is in a large measure deferred until the sales 
completed, and the farms have been legally vested in the new owners. When lo i 8 
are vested the applications come, as a rule, under the Act 10 Vic., cap. 32. 

a i) 
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The following table gives the distribution by Counties of the suras issued lor all clas.se« 
of work under the 31st Section of the Laud Law (Ireland) Act, 1881, from the passing o 
the Act : — 


Schedule showing the Number of Loaks sanctioned and Amounts issued up bo 
the 31st March, 1907. 


Nsmber of Loano SaDctionod. 


Carlow, 

Doblin, 

Kildare, 

Kilkenny, 

King’s, 

Longford, 

Louili, . 

Meath, 

Queen’s, 

Westmeath, . 

Weiford, 

Wicklow, 

Totals, 


Clare, • 
Cork, . 
Kerry, 

Limerick, 
Tipperary, . 
Waterford, 


Totals, . 


Antrim, 
Annagh, 
Caran, 
Donegal, 
Down, . 

Fermanagh, . 
Londonderry, 
Monaghan, . 
Tyrone, 


Totals, . 


Galway, 
Leitrim, 
Mayo, . 

Foscomuioii, 
Sligo, . 


165 

242 

289 

487 

312 

367 

97 

377 

258 

404 

310 

273 


AmuunU SaDctloned. 


180 

250 

297 

492 

316 

370 

98 

396 

271 

421 

318 

286 


875 

3,087 

1,482 

1,S81 

1,766 

260 


887 

3,139 

1,494 

1,976 

1,839 

257 


144 

118 

741 

292 

142 

244 

160 

116 

299 

2,256 


701 

649 

1,005 

607 

575 

I 3,537 


Grand Totals, 1 18,715 


j ^ 

^ ! 

£ ' 

£ 

£ 

£ 


935 i 

18.075 ' 

13,831 

1,013 

14,844 

31,235 

605 

31,840 1 

28,619 

580 

29,199 

39,140 

685 

39,825 1 

33,878 

251 

34,129 

36,285 

275 

36,560 1 

31,397 

237 

31,634 

27,440 

390 

27,830 1 

23,819 

224 

24,043 

31,190 

180 

31,370 ^ 

27,076 

498 

27,574 

12,625 

90 

12,615 1 

11,072 

_ 

11,072 

52,395 

1.850 

54,245 ! 

4.9,854 

1.663 

47,517 

23,075 

786 

23,860 i 

18,759 

986 

19 745 

41,285 

1,275 

42,560 1 

35,140 

788 

35,928 

25,345 

666 

25,910 

22,924 

650 

23,574 

26,130 

810 

26,940 1 

22,463 

825 

23,288 

! 363,185 

8,445 

371,630 1 

314,832 

7,716 

322,547 

' 69,100 

710 

69,810 

59,809 

453 

60,262- 

) 251,665 

3,525 

255.180 

223,657 

3.807 

227,464 

' 103,770 

605 

104,575 

87,774 

1,630 

89,404 

144,075 

5.520 

349,595 

126,769 

5,796 

132,565- 

128,720 

4,326 

133,045 

116,325 

4,906 

120,231 

20,230 

385 

20,615 

17,170 

667 

17,837 

717,560 

15,270 

732,820 

630,504 

17,269 

647,763 

13,536 

120 

38,655 

12,178 

110 

12,288 

7,546 

160 

7,705 

6,183 

195 

6,378 • 

49,160 

650 

49,810 

42,207 

828 

42,535 

21,447 

230 

21,677 

19,011 

366 

19,377 

12,380 

66 

13,446 

11,140 

ISO 

11,270 

15,830 

75 

15,905 

13,320 

157 

13,477 

12,995 

226 

13,220 

11,535 

24 

11,659 

• 9,000 

265 

9,265 

6,429 

208 

6,637 

1 :;2,480 

lOO 

22,580 

18,309 

120 

18,429 

1 164,372 

1,890 

166,262 

140,312 

1,638 

141,960 


410 

56,160 

-19,032 

278 

49,310 

1 40,170 

305 

40,475 

36,040 

96 

36,136 

’ 1 74,305 

110 

74,415 

64,685 

141 

64,726 

3 j 47,665 

420 

48,075 

40,855 

369 

41,224 

5 j 42,375 

4 50 

42,825 

37,644 

543 

38,187 

S ] 260,265 

1 1,695 

261,950 

228,156 

1,426 

229,582 

2 '1,505,36 

^ 

j 27,300 

1,532,60' 

2 1,313,80 

4I 28,038 

1 

1,341,842 
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APPENDIX (C) TO SEVENTY. FIFTH REPORT OF THE [1906-l9or. 

Tke following statement classiHes, under heading of the different purposes for whirh 
loans are made, the expenditure to 31st March, 1907, in cases where the works havp 
been completed : — 





Amonats Expended 




From poasin^ of 
Act to Sist Much, 1906. 

For year endioz 
out March. LOOT. 

Total from puglag of 
Act Co out March. 1907. 


i 

£ s. d. 

£ i. d. 

£ i. d. 

Drainage, 

Works,! 

Fencing, Faviri Roads, and other Land 

447,689 5 2 

1,180 6 3 

448,869 11 5 

Farm Hon 

ses end Offices, ..... 

910,628 11 0 

32,437 9 3 

943,066 0 3 

Labom*ers‘ 

Cottages, 1 9th section, 

10,152 13 10 

Nil. 

10,152 13. 10 

LaboiU'ers 

Cottages,' 31st section. 

18,652 15 4 

243 4 5 

18,895 19 9 

Scutch Mi 

^Is for Flax, 

698 13 6 

Nil 

698 13 6. 



1,387,821 IS 10 

3.3,660 19 11 

1,431,683 18 9 


The ijuuiber of loans in which the amounts sanctioned hare been expended and the 
works certified as completed on the 31st March, 1907, is 16,802. 


I Class (IV.). — Miscellaneous Lo.ans. 

Glebe Loans. No. 32 in Abstract, p. 78. 

Thirty applications for loans, amounting to £9,535 13^. 4c^., were received during the 
year, a^compared with twenty-three abdications, amounting to £11,352 13s. Ad., last 
year. l|he number of loans sanctioned was twenty-three, and the amount £8,072. The 
issues fqr the year amounted to £7,390. Since the passing of the first Act in 1870 
1,859 apjplieations have been received. The following is an abstract of loans sanctioned 
on wbicli issues were made wholly or in part to the 31st March, 1907, and in respect 
of which a'total sum of £654,964 has been advanced. 


DenooiiiiaUoQ. 

No. 

Amount. 

Roman Catholic, 

920 

1 .£ 

405,519 

Chui'cli of Ireland, 

318 

151,075 

Preshyterian, .... 

227 

74,689 

Wesleyan and others. 

101 

32,145 


1,666 

£663,428 

1 
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1P06-1907.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 51. 

Natwnal School Teachers' Residences. No. 34 -in Ahstraet, 78. 

Forty-three applications for loans, araounting to ^9,537, were reqeived during 
the year, and thirty loans, amounting to £7,22‘Z, were sanctioned. Last year 
there were thirty-nine applications, amounting to ^8,482, The amount actually 
advanced in the year was ^6,901. The total advances for loans of this class from the 
passing of the Act to the 31st March, 1907, amounted to £250,250, and the total 
number of sanctioned loans was 1,214. 

N'ational Schools and Training Colleges, No. 35 in Abstract, 78. 

Four applications, amounting to £1,190, were received within the year, Last year 
ten applications were received for a total sura- of £4,150. Seven loans, amounting to' 
£3,940, were sanctioned in the year. The loans dealt with related to National Schools 
only. 

Class (V.). — Irish Church Fund Loans. 

No loan or advance under previous loans was made from this fund during the year. 

Out of £1,269,933 advanced from the Irish Church Fund under the Relief of Distress 
Act of 1880, £965,364 has been repaid, £43,625 has been remitted, and of the balance 
outstanding, £260,943, £245,208 is not yet due, £6,507 is regarded as irrecoverable, 
and £9,228 is in avrear. 

The rate of interest on these loans is 1 per cent., but borrowers are allowed to redeem 
their principal liabilities on the basis of 3 per cent, interest. The principal cancelled by 
such redemptions now amounts to £24,549, including £2,558 in the present year. 


APPENDIX (D). 

EEPOpS FROM HARBOUK MASTERS. 

Donaghadee Harbour, Co. Down. 

A Return showing the Harbour Service for the Twelve Months ending 31st of March, 1907. 
Import.?. 


COAL. (5BAKITE. CORK. 



Vessels entering the Harbour for shelter and other purposes during the year. 


, TESSBLS sinBamo the Barsocs fob Shelikb. 

OrUXB VESSELS DSmo 
THB HARBOUB. 

No, of VeseelB. 

Ko.oJTohb ReBiater.j Fishiae Veiiself. jNo.oITuEa ReBiiter.j 

Nunjlier ot Men- 

Yachta. 

TugboaU. 

43 

386 1 21 , .482 

1 ' ■ ■ 

1 1 

( 175 57 ' 

37 
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:r2 APPENDIX (D) TO SEVENTY-FIFTH REFOKT OF THE [190G-1907. 

The boats or yawls that iished out of this Harbour for the past year caught 2,681 
score of fish; the amount of money realised was £499 I9s. 6d. 

The Belfast and County Down Railway Steamer made about 8 calls. It landed on the 
pier head about 480 passengers, and took about the same number away. 

Kingstown Harbouu, County Dublin. 

Nothing out of the ordinary course of work connected with this Harbour calls for 
remark. The usual duties of keeping the fairway clear for mail steamers, mooring and 
anchoring of vessels, have been carried on, and on the whole in fairly hDe weather. 
As reported last year, vessels using the Harbour for anchorage and shelter have usually 
been wind bound and not weather bound. 


Kingstown Hahuolu. 

Return of Fishing for year ended 31st March, 1907. 


Klontb. 

Herrings. 
No, of 
Hundreds.* 

Other Fish. 
Quantity. 

v«™. 

1 

1906. 


Cwt. 

£ 1 . d. 

Apiil, 

Nil 

233i 

281 0 0 

May, ' • - 

.. 

409 

380 14 0 

J niie, 

300 

199 

293 1 0 

July, 

750 

333 

493 10 0 

August, 

1,135 

486. 

617 8 0 

September, - - • 

130 

428 

529 10 0 

October, 

Nil 1 

017 

679 11 0 

November, - 

„ 

525 

591 6 0 

December, - 

“ 

363 

384 13 0 

1907. 




-January, - . - 

1. 

543 

579 16 0 

February, - 

„ 

463J 

433 10 0 

.March, 

" 

423 

548 16 0 

Total, 

2,315 

5,023 

5,812 15 0 

‘ About 500 weigh 1 owt. 


The impoidia for the year ending 3lst March, 1907, were as follows . 


Qoodii. 

Tom. j 

Ooods. 1 

Tom- 

-Potatoes, 

50 

Briuka, . - • 1 

231 

Coal, 

69,247 1 

Fireclay goods, 

105 

Lead ore, . 

450 

Iron chairs, 

615 

Railway sleepers, . 

1,311 

Crushed gi-anite, . 

120 

Kails, . . 

1,465 




The return of imports includes all vessels that broke bulk at Kin^s from 

of the cargo going to Dublin, but excludes those portions that may be r j, 

' Dublin in vessels that broke bulk there. There were no exports. 
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1,371 
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September, 

24 
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54 APPENDIX (D) TO SEVENTY-FIFTH REPOET OF THE 


[isoe-isor. 


Howth Haubour. 

The imports for the past year were : — Coal, 8,487 tons ; and the exports Nil 

The hook line fishing resulted in takes for the year amounting to 9 913 eleeves 
realising £7,730 lls„ being an average of 15s. 7d. per cleeve. This shows an increase 
of 2,777 oleeves as compared with the previous year, and also an increase of £2,090 17*8 

in receipts. A cleeve may be taken as representing about 10 stone weight 

7,623 mease of herrings were landed, the price realised being £5,74.3 9s.' an nverave 
of 16s. Old. per mease. This shows an increase of 512 mease as compared with 
last year, the receipts were £845 I9s. less, and the price obtained per mease was 
Is. lower. A mease or maze in Irish fish measure may be taken at 615 fish 
86 heats were employed ; these included 9 Cornish, 14 Scotch, 1 Manx, and 62 Irish 
boats. 


The total value of fish. landed last year as compared with the previous year is shown 
as follows : — 


Hook Fifib, 
Herrings, 


1906-06. 
£5,639 U 0 
6,589 8 0 


1906-07. 
£7,730 11 0 
5,74-3 9 0 


Total, 


£12,229 2 0 £13,474 0 0 


The following table shows the number and tonnage of vessels entering the Harbour 
during the year ended 31st March, 1907 : — 


Dosoription, 

No. 

Tonnage. 

Cargo vessels, 

18 

1,103 

Wiudbound, &c., 

7 

217 

Fish carrying, 

2 

143 

I'ishing boats, 

127 

2,756 

Yachts, 

11 

150 

Total, 

165 

4,368 


Dunmore East Harbour. 

The spring herring fishing commenced on the 1st of February and ended on the 28th 
of June. The autumn fishing commencing on the 17th of August ended on the 7th of 
December. It was about equally successful with the previous year’s fishing, but the 
fish caught was of mixed quality. 

A-S has been usual a good deal of deep sea trawling has been carried on very success- 
fully off this harbour durmg the past year by Engli.sb boats, the fish being run to- 
Milford direct from the fishing ground. 

The import of coal was 1,919 tons, being an increase of 47 tons over last year. 

The other imports were:— Salt, 424 tons; bricks, 275 tons; gi-avel, 40 tons, and 
sand, 20 tons. 

The exports were : — 6 tons of oats and 150 tons of bunker coal. 


Return showing the Harbour Service for the Twelve Months ending 
31st March, 1907. 

Shipping , — Tonnage entering the harbour to discharge or load, 45 vessels, 2,3?3 
tons ; cargo vessels entering the harbour for shelter, 8 vessels, 334 tons. 

Fishing boats engaged fishing off this harbour— 47 Scotch, 37 Cornish, and 47 Irish 
— total 131 boats, 2,959 tons. 

Fishing boats entering the harbour for shelter- 22 Cornish, 4 Manx, 13 Irish- 
total 39. 

Tug boats and yachts entering the harbour for shelter — tug boats 8, yachts 8 — total 

16 . 

Fish captured and price-— Herrings, 10,498 meaae ; average price, ll5. 2ci. per mease ; 
total price, £5,861 17s. 9d. 

Trawl and other fish, 1,062 cwt, : averao’e uriee, 9s. 7d. per ewt. ; total price^ 
£510 Bs. id. > a i 
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Ardqlass Harbotr, Co'O’ktk Down. 

The fishing commenced on 29th April and finished on 13th October, 1906. The 
total quantity captured during this period was 12,496 mease, being 420 mease less than 
1905, while the money realised for same was £7,795 76-. &d. as compared with £7,673 
in 1905. 

The prices for the season were good compared with the previous year, ranging from 
10s. to 20s. per mease. There was practically no herring curing carried on this season. 
The number of boats taking part in the fishing was much the same as the previous year, 
numbering about forty-eight Irish, twenty-one Scotch, and three Isle of Man. 
It will be seen that the average mease per boat was about 173. Of this by far the 
oreatest quantity was captured by the Scotch boats, and may be accounted for by their 
being in possession of better gear and appliances than the Irish boats. 

The mackerel captured during the season at Ardglass was seventy-two barrels, which 
realised £28 55. 6cZ. 

Durinij the winter there was scarcely any long line fishing, as weather was too bad 
for small boats to leave the harbour, and the trawling might be counted a failure also. 
Taken as a whole, the fi.shing during the year 190G eannot be considered prosperous. 


jRetdrxs showing the Shipping of all kinds to and from the Port of Ardglass lor the 
year ended 31st March, 1907. 

Imports. 




] 

CaBQO. 

NORiber of Sailing Vessels.. 

Hamber of Steamers. ' 

1 

IlegistereJ Tonnage. i 

Tone. I 

Goods- 

_ i 

13 

673 

1,500 1 

i 

Coal. 

2 

- 

57 

1 

67 

Salt. 


Exports. 





Cabco. 

Nnmbei of Sailing Vessels. . 

i 

Komber of Steameis. 

Heglstc-red Tonnage. ; 

Tons. 

Goods. 


30 

602 1 

4,488 

1 

60 

Potatoes. 

Oats. 

1 

— 

92 

150 

1 

Potatoes. 

1 


The shipping trade for the year was very good. There was an increase of 1,268 tons 
in the export of potatoes, but a falling off of 250 tons in the quantity of coal imported. 

In the aggregate 6,245 tons of cargo were laden or unladen during the year. 

The gross tonnage of vessels entering the harbour on which the fee of was 
charged was 522 tons. 


Printed image digitised by the University of Southampton Library Digitisation Unit 




5S APPENDIX (E) TO SEVENTY-EIFTH REPORT OF THE [I906-X9or 


APPENDIX E. 


National ajjd Ancient Monuments. 


Iiish Church Act, 1869, 32 & 33 Vic., e. 42; Ancient Monuments Protection Act, 
1882, 45 & 46 Vic., c. 73; Ancient Monuments Protection Act, 1892, 55&S6 
Vic., e. 46. 


During the past year works of repair and preservation have been carried out at 
27 structures vested under the Irish Church Act and 14 under the Ancient Monuments 
Protection Acts of 1882 and 1802, as follows : — 


National Monuments. 


Ardfert Cathedi’al, Co. Kerry. 
Glendalough Churches, &c., Co- 
Wicklow- 

Rt. Mary’s Church, Down Mill, Co. 
Wicklow. 

Loughlinisland Churches, Co. Down. 
Timoleague Abbey, Co- Cork- 
Killiney Church, Co. Dublin. 

St- Audoen’s Church, Co- Dublin- 
Skreen Church, Co. Meath. 
Olonmacnois Churches, &c., King’s 
County. 

Batass Church, King’s County. 
Dyserb Church, Co. Clare. 

Boscrea Tower and Church, Co, 
Tipperary. 

Holycross Monastery, Co- Tipperary. 
Fossy or Timahoe Church and Tower, 
Queen’s County. 


Aran Islands Churches, &c., Co. 
Galway. 

Inishmurray Church, Cells, &e., Co. 
Sligo. 

Fenagh Abbey, Co. Leitrim. 

Maghera Church, Co. Londonderry, 
Kilree Church and Tower, Co. Kil- 
kenny. 

Jerpoint Abbey, Co. Kilkenny. 
Killeshin Church, Co. Kilkenny. 

St. Francis Abbey, Co. Kilkenny. 
Killamery Stone Cross, Co. Kilkem^. 
Killeavy Church, Co. Armagh. 
Kilclispeeu Stone Crosses, Co. Tip- 
perary, 

Clones Tower and Abbey^, Co. 
Monaghan. 

Donaghmore Church, Co. Meath. 


Ancient Monuments. 

Askeaton Abbey, Co- Limerick- 

Bcctive Abbey, Co. Meath. 

Dowth Moat and New Grange 

Tumulus, Co. Meath. 

Duleek Church, Co. Meath. 

Duleek Priory, Co. Meatb. 

Slane Abbey, Co- Meath- 

Beehive Structures on Dingle Pro- 
montory, Co- Keny. 

Olonmacnois, King's Courdy. — General repairs have been effected at this group of 
churches, round tower and crosses, a description of which is in the body of this report^ 
pages 10-17. Drawings illustrating the remarkable series of Inscribed Sepulcljral 
Sl^s are given below, pages 58-73. _ _ . . r 

Killeavy Church, County A't'magh. — This ruin has been put into a proper state oi 
repair, the walls being pointed and weathered, and all trees, shrubs, &c., which ■were in 
any way injuring the structure have been removed. The base of a Bound Tower 
attached to the Church has been uncovered. • 

Bective Abbey, Courdy Meath. — The remains of this building have recently 
gone repair. All the ivy which was endangering the structure has been removed and 
the roots grubbed up, also the whole of the -walls have been carefully gone 
pointed, and weathered, and the arches and vaulting of the lower chambers Iiave been 
secured and made waterfeighh . , , - 

Duleel Old Stone Church, County Meath. — The remains of this building, 
reputed to .be the first stone church erected in Ireland, have been repaired and left m 
good order. 


Staigue Fort, Co. Kerry. 

French Church, Waterford. 

Kells Priory, Co. Kilkenny- 
Mellifont Abbey, Co. Louth. 
Termonfeckin Castle, Co. Louth. 
Bathmichael Church, Co- Dublin- 
Sherkio Island Abbey, Co. Cork. 
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Dnleeh Priovy^ County Maatk. — The tower here has been eax'efully e.^amined and put 
into jxroper repair, and the remainder of this ruin has been repaired, and all defective 
pointing and weathering made good. The ivy has been taken down and the roots 
removed. 

SJoiie Abbey, County This ruin has received attention and the masonry of 

the walls which was injured by the percolation of water and the growth of ivy stems 
has been made good. The pointing has been generally repaired and the tops of the 
walls weathered. The remains of the conventual buildings adjoining also received 
attention and necessary repairs were carried out. All ivy has now been removed from 
off both groups of ruins and the roots grubbed up. 

MdUjoJit Abbey, County Louth. — The remains of the Abbey, Old Church, and 
Gateway, have been thoroughly overhauled and put into a proper state of preservation. 
'I he loose stone carvings and mouldings stored in the Chapter House were all carefully 
taken down, replaced, and properly secui’ed ; also a guard rail was fixed to preserve 
these stones against injury. Excavations made in the Cloister Gartli brought to light 
tlie foundations of other buildings and the correct position of the cloister arcading. 


The ruins brought under the notice of the Board for vesting during the past year, 
exclusive of those sought to be vested under the opei’ation of the Irish Land Act, 1903, 
ar<.‘ as follows : — 


Ballymote Castle, 

Inniskeen Round Tower, 
Killeen Church, 

Roscrea Castle, 

Roscommon Abbe}'-, . 

Grey Abbey, 

St. alary’s Church, Gowran, 


Co. Sligo, 

Co: Monaghan. 
Co. Meath. 

Co. Tipperary. 
Co. Roscommon. 
Co. Down. 

Co. Kilkenny. 


Of these the following have been accepted for guardianship ; — 


Inniskeen Round Tower, 
Roscrea Castle, 
♦Roscommon Abbey, . 

Grey Abbey, 

*St. Mar}'’s Church, Gowran, 


Co. Monaghan. 
Co. Tipperary. 
Co; Roscommon. 
Co. Down. 

Co; Kilkenny; 


* Subject to arrangements being made for control of burials. 


The Irish Land Act, 1903, Section 14. 

Under the provisions of the Irish Land Act, 1903, Sec. 14, the Land Commissioners 
may, with the consent of the Board, vest in them any Ancient Monument possessing 
historic, traditional, or artistic interest, situated on lands sold under the Act, and if the 
Board decline to accept the custody of the Monument it may, with the consent of the 
Council of the County in which the Monument is situated, be vested in that body. 


Dui'ing the past year the cases named below have been brought under the Board’s 
notice by the Land Commissioners, but after examination none has been considered of 
such a character to admit of the Board accepting guardianship. 


Puck’s Castle, 

ShaukiU Castle, 

Chair of Kyle, 

Clonburren Castle, 

Colbally Church and Raths, 

Seahorse Monument, Tramore, , 
Gortnaclea Castle, 

Cragg Castle, 

Giant’s Grave, near Strabane, . 

Newcastle Tower, 

Kilconnell Castle, 

Ballycatteen Rath, 

Giants’ Graves on Estate of R. P. Maxwell, 
Old Castle on Estate of C. S. M. Brown, . 


Co. Dublin. 

Co. Dublin. 
Queen’s County. 
Queen’s County. 
Queen’s County. 
Co. Water-ford. 
Queen’s County. 
Co. Tipperary. 
Co. Tyrone. 

Co. Limerick. 
Co. Tipperary. 
Co. Cork. 

Co. Donegal. 

Co Limerick: 
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CATALOGUE OF INSCRIBED SLABS AT CLONMACNOIS. 
(See page 11.) 


Plate I. 

(Inscriptions Only.) 


No. 

DimensioiiB. | 

Description. 

1 

(6’ X 4r X IP). •• 

A small fragment bearing part of the letters iin. 

2 

(Sr X 6" X li'). .. 

A small fragment hearing part of the letters fo . (?). 

■s 

(10* X X iV), -. 

A small fragment bearing the letters do. 

4 


A small fragment bearing the letters sc. (now missing) 

0 

(1'7' X I'?' X 2'), .. 

Inscription Ferchomus, in two lines. 

6 

{lO- X Ui' X ip), .. 

Inscription (Or) do Mad {pitat ?) rigg, in two lines. 

7 

(10' X 7' X 2P), . . 

Inscription 0{r do) G • • • . in two lines. 

8 

(3’ X r 5') 

Insoriptiotj Dtchoem. 

9 

(8P X or X 1|-'), .. 

Inscription • • • uid • • • 

10 

(4' 4' X 2' 5' X 4i-'). •• 

Inscription Maohnicheil. 


Plate II. 

(Inscriptions Only.) 


11 

(2' 4' X 1' ?r X 2i'), 

Insoription Or do Choind. 

12 

(2' X 1' 0' X 2P), .. 

Inscription Daigrai. 

13 

(2' 0' X 2' 4' X 4'), . . ! 

Inscription Oroil or Thurcain latanderwxd in ehroSM — " A prayer for Thutcan by whom 
this cross was made.” 

14 i 

(r 4' X 7P X SiO, •. 

Fragment of a Latin inscription in six lines. 


(Inscriptions with Initial Crosses.) 


15 

(1' op X lor X iri 1 

Fragment with inscription in two lines— only + Or • • 

• • dr remaining. 



1 Fragment with x Or • • • • (missing). 


17 

(1' 5' X 2' X 2'), .. 

Insoription in four lines -1- Or do Mad-Srendain. 

- 


Plate III. 

(Inscriptions with Small Crosses.) 


18 

(2' S' X 1' S' X 4"), . . j 

Inscription + or do Dvhdach m{ae ?••••)• 

19 

(1' 4' X lip X 2'). .. 1 

Greek cross, and the insoription Suid, Beagol in two lines. 

20 

(2' 6' X 1' 10' X 4J'), 1 

Small cross, /ourclu/e, and the inscription Or do Cliondden. 

21 

(1' 6' X 1' 1' X 4'), 

Slab with a small cross patUt. and the inscription Or do 



Latin cross paltee, and the inscription Or do Comae Amen. 

23 

(2' lip X 1' 11* X 4P) 

s™.u »ro., »a th. toiptioa Or dc DMiHr, .11 ve,y-a.li..«lj .«giW. 
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drawings OF THE INSCRIBED SLABS 
FOUND AT CLONMAONOIS 

INCLUDI^'G THOSE WITH IN■SCRIPTIO^■S 
IN THE IRISH LANGUAGE. 


Plates 1 to 31. Figcres 1 to 207. 


Dmim to a Scale of (hiQ-da'tcoitk Linear. 


JULY, 1007. 





Printed image digitised by the University of Southampton Library Digitisation Unit 













19O(i-1907.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


PL.vrE .TV, 

(Inscriptions associated icith Latin Crosses.) 


Description. 


(o' r X 2' 2* X 4'). 

(2' 5i’ X 1' lir X 3i') 
(2' 2* X 1' 6' X 3'). 
(11*' X 6* X li'). 

(1' 3' X r X 2'). 

(1' 10' X 1'3' X 4"), . 


Two small Latin crosises with underneath them the inscription Maeliohaiii e{ 
Latin cross pallre. with uiscription Or do Finnachtu. 

1 Latin cross Richie, with inscription Tets or TtUj • ■ • 

' Cross with ocescentio ends, and the letter n (the remains of Cdlan. accordmg to a 


I tion. 

‘ Cross fiteh-'e 
Jlfoen ' 


with triquetra in 
• • (Fractured). 


No inscrip- 

base, and spiral-ended comer pieces. Inscription 


Pl-^te V. 


(Latm and Greek Crosses.) 


(2' 4' X 1' 6' X 3'), . . 
(3' 6' X 2' X 2^'). • • 
(1' 7J' X lot' X 3'), .. 

(2' It' above ground. X 
18' X 4J'). 


Plain Latin cross with invocked angles ; inscription Concusach. 

No inscription. Latin cross of unusual design, and very rude execution. 

Fragment with part of a Greek Cross Mtent covered with interlacing work. No. 161 
is ent on the reverse face of this slab. 

Headstone of a modem grave. A shaped slab bearing a plain Greek cross, open_below. 
No inscription. 


Plate VI. 


(Crosses in Square Panels.) 


34 

33 

36 

37 


40 

41 

42 

43 


44 

46 


(I'O' X 1'4' X 21’), .. 
(1'7' X 1'5* X 4'), .. 
(2' X 1' li' X 3i'). .. 
d' 7' X 1'3' X 2i'), .. 

(1' 2' X 10' X 2i'). . . 
(1' 10' X V H" X 2i'), 
(1' loi' X 1' 9' X S'), 

(1' 10' X 1' 6' X 2i'), 
(9' X 6i' X 2'). 

: (1' li' X 8' X 2|'), 


! (8' X 84' X 2i*), 

1 (1' 1' X 9' X 3i'). 


Plain cross in a plain single-line margin. 

Simflar cross witli single line squares in the cantons. Inscription (? e(f) r • • • n. 

Ooss of pairs of lines intersecting in a single line margin. A saltire at the centre. 

Cross with lozenge-ahaped centre and triangular arm ends inside a plain Greek cross of. 
double lines contained in a single line margin. Inscription, ^1710(11}. 

A cross similar to No. 35. but with the central cross line reduced to a crosslet at the centre,, 
and short strokes at the ends Inscription, augal. 

Cross potent of double lines inside a single line margin with external comer piecea 
Inscription. + Becinia. 

Greek cross inside a single line margin, of which the two upper angles termmate in spiraJa 
the cantons filled with rows of Ls. 

.A cross simQar to No. 39, with some features borrowed fr<>m 38. Inecriptaon, Arha. 

Small fragment with corner of the margin of a panel. Inscription, Sn • • • • 

A cross of four lines inside a marginal line of two lines ; tha centre surrounded by a circle- 
of two lines. A loienge containing a small annulet on the intersection of the cross. 
About half is broken away. 

Angle of the margin of a panel with internal comer-pieces. 

Cross of four lines inside a two-line margin, a lozenge surrounding the centre. Small 
triangular cuttings on the arms of the cross. A little more than a quarter remains. 


; (1' 3' X I' X S'), .. 

(1'4* X 1'3' X 31'), .. 

! (1' 1' X 1' 1' X 2’i'), 

(2' 4' X 2' 4' X 2'). 

(1' 104' X 1' V X 3'), 
(1' 6' X 1' 10' X 2*). . . 

(1'2' X 1'3' X 2i'). 

(9* X 6' X li'), 

(1' 10' X 1' 5' X Si*). 


pl-atb vn. 

(Crosses in Sqwjre Panels.) 


A plain cross with square expanding ends inside a plain single line margin. Inscription, 
(Of do) Nechan (J7uz)c Ruilh. " A prayer for Neohan MacRaith.” This inscription 
is rather doubtful. 

A doable line cross with corner pieces inside a double line msrgin. 

A slab with a cross identical in design with No. 47. 

Cross potent quadrate hearing a crosslet j?n«ee inside a square on the intersection, inside 
a single line margin. . 

Margin of four lines containing a cross of four lines, concentric circles intemipting every 
intersection. Inscription + Prescill. _ 

Cross potent quadrate inside a three-line margin. Inscription, Admoer ingen Buna ■ • • 

Single line cross with stepped oomerpieces and armends inside a single line margin with 
internal oomerpieces. 

Single line cross with losenge at centre and triangular arm ends, in smgle Ime inaigm. 
Inscription, eon • • • ■ 

Small fragment, three line cross with expanding a 
tion, (Oroit) at (Jlfa)«B>ri(fe). 

Two line Greek cross with invecked angles inside a single Ime m.argra. Inscription, 
Kuirgolae. 


a ends in a two line margin. Inserip- 
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Plate VIII. 


(Crosses in Square Panels.) 


No. 

Dimensions. 

Description. 

56 

(2' 4' X 2' 2' X 25"), .. 

Two line cross potent with inveoked angles. At the centre a crosslet voided containing a 
peUet. Single hue margin. Inscription, • • • • lethc etc • • ■ 

57 

56 

(1'7' X 1'3" X 35'), .. 

Three line cross potent with lozenge at the centre; single line margin with square internal 
corner-pieces. Inscription - • eoift • • 

Four line cross with circle rotmd centre inside three line margin. Inscription, Gaesul 

SO 

{2' X 2' 3' X U'). •• 

Four line cross with circle roimd centre, in three line margin. Inscription, Bpseop Dathal 
" BUhop Daihai.” 



A cross almost identical with No. 58. No inscriptiou. 

81 

(2' 10" X 2' 2" X 4'), . . 

Pour line cross with circle surrounding intersection, and bearing a crosslet paiUe, mside 
a three line margin. Inscription, Blaimae. 


Plate IX. 

(Crosses in Square Panels.) 


-62 

63 



(1' or X 9" X 2'), . 

a' 3i' X 1' 2r X 3'), 
(I' X 8i' X 3'; 

1' 1" X 7i' X 3'). 

{2' 8' X X 35'). . 

{!' 2' X 1' X 25'), 

(I' 3' X 10' X 20, 

(2' X 2' 2' X 35'), 

(2' 1' X 1' 10" X 5"), 
U'lO' X 1'25" X 2"), 


Half of a three-line cross with a circle {enclosing pellets) surrounding the centre, inside & 
two-line margin. 

Four-line cross with a circle at the centre, inside a two-line maigin. Inscription, Bttedgvs. 
Four-line cross potent with inveoked an^es, circle round intersection, inside a three-line 
margin. 

A cross of the same general type as some of preceding, but with a more elaborate margin. 
Inscription, Arlin. 

Cross resembling No. 62, with comer pieces added to the margin. 

Comet of a Greek fret margin, with • • • ate. 

Cross with circle at the centre enclosed in a Greek fret. Inscription, • • • etcore. 

A similar cross, with inscription, Ma ■ • • • 

A similar, but more elaborate cross, with inscription, Tuatltgal. 


(1'4" X I'o' X 2i"), .. 

(1'35'X I'l'x 3"), . 
(!' ^ X 1' 8" X 4"), . 
(1' 6* X 11" X 2|'), . 
(1'8" X r 2' X 15"), . 
(1' 5" X 1' 105' X 3') 


’ X li"), 


(2' X 1' 5’ X 2"). 
(7|' X 0" X 15'), 


Plate X. 

(Crosses in Square and Round Panels.) 


I Three-line cross with circle round centre in two-line margin. About half broken away. 

No inscription. . • „ 

1 Four line cross, lozenge at centre Eurrounded by circle, two-hne margin. _.No mst^ption. 

I Double-line cross with invecked angles in double-line margin. Inscription, Baibjen. 

I Cross in a circle, nearly all broken away. Inscription, -+ Pw • • • • 

' Plain cross of two lines in a circle. Inscription, Bvadn. 

Cross formed of four arcs of circles in a double-line circulsr margin. 

side the margin. Probably an altar slab. 

Cross patUt in a circle. Inscription in four lines below. Or do Mumttutch. 

Cross quadrate in a circle. Inscription, Laticen, preserved by Petne. Now aU gone 
but part of the L. 

eVoss with expanding ends in a circle. Inscription, Marcus. 

Fragment with two curved lines, similar to No. 74. 


crosses out- 


Plate XI. 

(Crosses in Circular Panels.) 


(3' 9' X 3' 9' X 41'), 

(!' 65' X I' 2' X IJ'). 
(I'S'^X 1'6' X 25'), .. 

(TO' X 1'4’ X 25'), .. 


a circle of key pattern fret. Inscription, 


A very fine device of interlacing work enclosed u 
Or ar Fiachraich. 

A circle containing a diaper of leaves forming hexagons. 4i,n„+ two- 

Cros.s quadrate potent inside a circle covered with elaborate interlocemen . 

A ™*»S!£TcM=, cosslrtW, ike mlMk dr*,. Prob.My « •»» 

slab. 
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Plate XII. 

(Celtic Crosses.) 

So. Dimensions. Description. 

35 {2' 2^ X 2' 3' X 3?.*), Cross quadrate, the arms joined by a circle, Inscription, .<4>iAoc or Xnnoe. 

86 (!' 10' X 2' 6' X 3}'), • Bqnilateta cross quadrate, the arms joined by a circle. Inscription, Or ar Jtjirfan. 

j The whole is contained in a rude fret. 

87 {1' 6' X T 7' X 2*), ■ Lower end of a Celtic cross. 

88 (3' X 2' 4.V' X 4'), . . Celtic cross, with, above, the inscription, Boituin. 

39 ■ (2’ 1' X 2' 9i' X 4J*). : Celtic ckbs. with inscription, MuireeTUadi. 

90 • (9' X 6' X44'), . . : Head of a Celtic cross with inscription. Ul do ■ • • • 



Plate XIII. 


(Celtic Crosses.) 



92 


{•2' 8i' X 2'; 

1' 2' X 1' 4' X 2'). 

(2' 8' X 2' 3i' X 2i'>, 


93 


(3' 5' 


X 2' X 2i'}, .. 


Two upper fragments together, 2' 8J' broad, 2' thick, lower ^om^t 12x1 
2'). Celtic cross with loops at t£e angles. Inscription, Of do Brolur. 

Celtic cross with loops at the angles. Inscription, Sr or Mad-Qitiarain. 

Celtic cross terminating below in spirals. Inscription, OroU (o)r Ferdamnaeh. 


4' X 


6' X 2' 5' X 4i'), . . 
(2' 6' X 2' 2' X ■ ■ 
(3' X 2' X 2i'), 

I 


Plate XIV. 

{Celtic Crosses.) 

Celtic cross with double-line ma^pn. Inscription, Or do Angus, 

Celtic cross with looped arm-ends and inscription reading apparently TanaOSn. 

Celtic cross with pointed foot terminating in an oval expansion. I^cription, OrdoS(iu)rgal. 


Plate XV. 


{Celtic Grosses.) 



3' 2' X 3'), . . Celtic cross formed of a double margin of rope work ; 
triquetra. _lInscription, Or du Elich. 


in the base, which is pointed, a 
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Plate XVI. 
(Celtic Crosses.) 


No. 


98 


100 

101 

102 


Dimensions. 

Description. 

(3' 3* X 2' 2* X 3'), .. 
(2' 7' X 1' 6i* X IP), ' 

(!' 8i' X r 6' X 2i'), 
(2' X 1' 6' X 2i'), .. 

(2' 9’ X 2' 3' X 2i*), , . 

Celtio cross terminating In spirals below. Inscription in one line abore apcarentlv 
1 N(?) • • • dontBffl. ^ 

Celtic cross of wry peculiar tj^ie with small loops at the angles ; much injured, and Terr 
difficult to make out. Inscription also hard to decipher, it appears to read Or d) 
Ain{g)d. 

Celtic cross, arms not expanding. Inscription, C7«(o!) • • • 

Celtio cross, the 'arms expanding into triangles with loops at the comer. Inscription 
Or do Mael{pa)iric — the braoketted letters recorded by Petrie, bnt now missing. ’ 
Celtic cross, the ends divercent and spiral- Inscription, Or do Thwthal. 


Plate XVII. 
(Celtic Grosses.) 


103 

(4' 5* X 3' X 5*), . . 

A fine Celtic cross, coTered with key pattern, the head terminating in two spirals. Much 
worn, and difficult to make out. No inscription. 

104 

{1' 6* X 1 

.' 6* X 2i*), . . 

Celtic cross with loops at the terminations. Inscription, Or d(o) Maichtdeh), the btack- 
etted letters now lost. 

105 

(1' 4i* X 9* X 4'), .. 

Top of a plain Celtic cross with inscription Aod • • • (?). 

106 

(8* X 4i* X in. 

A fragment possibly bearing part of a Celtio cross. 

Fragment with the top of a Cdtio cross, and the inscription Or do Vada. 

107 

1 (1' H* X 8* X 6'), .. 

108 

(2' 6* X 1 

1' 10* X 8'), . . 

Celtic cross fUehie with the inscription, Or ar ChuindUas. 


Plate XVIII. 
(Celtic Crosses.) 


109 (2' X 1' 9' X m. . . 

no (2' 4' X I'S* X 2i'), .. 
lU I (11* X 10* X u*). •• 

112 ' (3' 3' X 2' OJ* X li'). 

113 I (Hi* X 7' X ir). 

114 1 (2' 4* X 1' 6* X 2'), .. 

116 I (!' Hi' X 1' 4' X 2i'), 
116 [I' 9* X 1' 9' X 4*), .. 


Celtic cross, bottom broken. Inaoription, Aed. 

Celtic cross resembling No. 104. Inscription, Dubime. _ * • .j 

Fragment being a ourioiis modification of the Celtic cross, with the portion contained 
by the circle omitted and the circle made losenge-shaped. 

Celtic cross fitckee with notches on the three upper terminations. Inscription, mael- 
luili. 

Extreme top of a Celtic cross with the inscrmtion (Orot) t or Anm_ • • • ). 

Celtic cross terminating below in spirals. Inscription, Ot or Suidrine. 

Cross identical with the preceding. No inscription. . . 

A similar cross to the preceding, but of larger scale, and broken below. Insonption,. 
Or do CeOacJi. 


Plate XIX. 

(Celtic Crosses with Greek Fret Borders.) 


117 

(2' 6' 

X 1' s* X 

Wl ■■ 

118 

(2' 4* 

X 1' 10* 

X 2i'), 

119 

{1'3* 

X 10* X 

2'), .. 

120 

{1'4* 

X 1' 6' X 

■■ 

. 

.(H* 

X V 5i' X 

2D. •• 


n spirals enclosing a simple knot. Inscription, 
Greek fret 


Quadrate Celtic cross terminating below i 

Orait ar Maela > • • , . . , ^ -w.. . 

Celtic cross with a peculiar base resemblmg m style that on JNo. . 
border. Less than half remains. . rruu Ua* suffered 

A slab with a Celtio cross, and the inscription Omt ar the Greek 

mutilation since 1898, the corner bearing the last surviving fragment 

A Oeltt taid. . Gte.k ft.t. P.lne giv» lk= «• 

S„S'&.n“ of . W Th. .™. 

plain, the stem ends looped. Inscription (Or oo) Boi(ss)e. 
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Plate XX. 


Olodi^cations of Celtic Crosses.) 


.N'o. 

Dimensions. 

123 

X'*' 

IIS 

(1' 6' X l'0\" X 4'), .. 
(3' or X 2' X 5'), .. 

12ii 

d' 7' X 1' 5.r X 3s'), 

127 

l-’S 

(I’.V' X 6}" X U'). •• 

(P9I" X rr X 2'), .. 

120 

130 

131 

(1' 3' X oj' X 2'), .. 

t X w X in. •• 

d'6' X 1' U' X S'), .. 


Celtic cross of imusual pattern with a circular centre. _ InscriptioD, Eiidui 2Iae2oinac.^ 
Bottom of a large cross terminoting below in double spirals. The sinister half (of wmch 
the above are the dimensions) alone remains, the dester half having disappeared. 

I Central portion of a Celtic cross bearing a trishelion. t • 

Cross with a circle, the intersection inside the circle suppressed as m No. 111. Insenptioa, 
Or do Huacon. 

End of a plain cross arm with semicircular eipansion, and inscription, • • rar ■ • • anngeni 

(Fragment only.) 

Arm of a small cross with expanding end. , , i - 

Cross with plain central and terminal expansions. Inscription (Or) ao Fogarlacn j,» 
Srocnain. Two crones jourchea have been ent afterwards, apparently to turn the 
slab into an altar stone. , . 

.Small fragment of a similar cross with one letter (i or p) remaining. 

Small fr^ment with the central portion of similar cross. 

.Lm of a similar cross with inscription. Or do Marelhach. 


Plate XXI. 

{Crosses triih Central and Terminal Expansions.) 


2' X 2 > 
li* X 01' 

loi' X r 

r X 1' 


21'). • • 
X 11'). • • 
31' X 6J'). 

r X 4'), . . 


I (1' 6.V' X 1' 3’ X 1|'), 


' Arm or stem of a similar cross with inscription, Martkhie. 

Equilateral cross with circular expansions. Inscription, Or do Cholumban 
Small fragment of the side of a similar cross. Inscription, {Fer 7)dam(naeh !) 

Similar cross to No. 128, but with the five expansions voided. Inscription, Or do Maelphet. 
Similar cross to No. 135, but with a crosslet in tbc central expansion. Inscription, Of 
do Miirlandn. . . , , , 

A or<»s with a circular central expansion containing a key-pattern and blank semi- 
cironlar terminals. Inscription (Or do Mad)phat{raic). The missing letters are re- 
corded by Petrie. , . 

Stem and part of the centre of a seven-line cross. Inscription, • • • e(?)fo_ • • • • 
Fragment of a three-line cross, one arm end containing a cuxions compromise between 
voiding and the key-pattern. Inscription, Of do Du . — 

Three-line cross with circular expansions containing key-patterns. Inscription, Or do 
Mailtcm. 


Plate XXII. 


(Grosses with Central and Terminal Expansions.) 


(2' 2' X lOi' X 5"), 
(3' 5' X 2' 4' X 2'). 


(I' ir X T 6Y X 2J'), 


A cross of similar type to the preceding. Inscription, + Or do Ftcktn^i. 

\ cross like the preceding but longer, and with the same inscription, {Or \ 

A five-line cross with circular cental expansion containing a knot and blank terminal 
expansions. No inscription (now missing). T„cn,.ir.Hnr. fir do T ■ ■ ■ 

Fragment of a three-line cross of the same type as the last. Inscription, Or do I 


PL-ATE XXIII. 

(Crosses icith Central and Terminal Expansions.) 


145 

14C 

147 

148 

. (3' 8’ X 1' 10" X 2J"). 1 

(2' 3' X 1' 7' X 4'), .. 
(3' X I'Sr X 4'), .. 

rfth k.y'p.lSoTii tie uplg temmd, «id knots 

— 

' K 
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Plate XXIV. 

(Crosses with Central and Terminal Expansions.) 


No. 1 

^ Dimensions. ^ 

Description. 

149 

150 

151 

152 

153 

(3'C' X 1'9” X 4i"), .. 
(3' 2" X 1' U' X 3'), 
i (1' or X 1' 7' X 24"). 
i (2' 6' X 2' X 2"), 

Cl' 7' X 1'8" X 2D. ■■ 

'Three-line cross, trishehon in centre, terminals blank. Inscription, Of do Flanncbad. 
Indentical cross to last. Inscription, Or do Bojiuil. 

Upper part of an identical cross. No inscription. 

Identical cross. Inscription, Or do Ckunn. 

A peculiar variation on the type of the preceding crosses. Inscription, ( 3/a)e/c7(ioran 


Pl.ate XXV. 

(Crosses tcith Central and Terminal Expansions.) 


154 

1 

(2' 7' X 1'9" X 24"), .. 

A similar cross, with trishehon in the centre, and key pattern in the terminals. Inscrip- 
tion, Or do Maelmnirt. 

Similar cross, tetrahelion in centre, key pattern in terminals. No inscription. 

Upper part of a splendid soven-Une cross, with divergent spiral pattern in the centre 
and key patterns in the terminals. Inscription (Mad)lv.i[h). 

156 

(2' II" X 1' 10* X 5,n. 
, |2' 7' X 2' 6"), 

157 

(3' 3' X 2' 2' X 2"), . . 

A similar cross to the last, perfect, and with an inscription apparently reading, vr ao 

Tk{va)l (h)cUl 

153 

(5^' X 5i’ X ID- • • 

Small fragment of an eight-line cross. 


Plate XXVI. 

(Crosses with Central and Terminal Expansions.) 


(iir X X i.r)- •• 

(On the reverse of 32), 
(L'll* X 1'8' X 2"), .. 

(3' 3' X 1' 9' X 4i"), . . 

(2' 7V X r 6' X 41'). 

(1' 10' X I' 6' X IT), 
(ir X 1' X 2H. •• 


This frftginottt is greatly mutilated. It is now in the collection of the Royal Irish 
Academy. . , 

FrAHinc.'tt of the centre and one aim of a three-line cross. 

Fralment of a three-linn cross, with blank centre and triangular fetiijoals. 

^rof the same shape as the last, ^ith knots in the expansions. Inscription {Or do 

Cr(^"idth"loMng^shi^^^ expansion containing a knot and semicircular blank 

CcoS wTXdrcu£rSecmU^^^ kasal terminal square, the others semicircular, 

Cross^ Mwli^e'wUh loaenge-shaped central expansion. Inscription, (3/a)ifee{cAn)!nfl- 
Fra/mfnt^th a similar to the last, but with a large circular central expansion. 
Inscription, Gorm ■ ■ • • 


Plate XXVII. 

(Grosses with Central and Looped Terminal Expansions.) 


(3^4' 
(l' 9' 
{!' 3' 
{V 11' 

(r 4' > 

(lor > 

(2' I' : 


: 8" X 3"). .. 

X 1' 9' X 3D. . . 
X V ir X 4'), . . 
X 8“ X ID. •• 
■ X 1' 9' X 2D. 


2' r 


X ID. • • 
2 "), . . 
4’), . . 


(lOJ' X 9' X 2'), 


X 11" X 2D. • 
10' X 4"), 


(2' X I' 7" X 2"), 


Small fragment of a blank terminal expai^on of a 

Cross forced of an interlacing band, the inscription Or ^ J 

Latin cross with expanding centre and arms inside a panel. Inscription, Armea 

Kss »<. tb. 

HeSVt o.-dS=»l .. b c»» with t.y 

Fragment with an arm end containing a key pattern and th ... pattern 

Fralment with base of a five-lino cross with looped terminal, containing aey i 
and the inscription (Of do h) Uar • • • • O 
A small fragment bearing a looped terminal with key pattern. 

A small fragment bearing tho letters eckt. . . r„.tt»rn 

and t§e letters hai. . . .nd looned terminals con- 

Five-linB cross with circular expansion containing a trishehon P 

taining key pattern. Inscription, Or do Madchiaran. 


1 
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Plate XXVIII. 

ICro.s^fS icith Central and Looped Terminal Expansions.) 


4V' X 1' 
9' X 1' : 
Op X i' 


' X 3'). • • 
X 2p). . . 
X 2P), . . 
X 2i"), .. 

8' X 21'), 
X 5J'), .. 
3' X 25"). 


189 I (2' 8.V' X T 5' X 41'). 


Thrce-liae crass, basal terminal blank, other expansions containing key pattern. Inscrip- 
tion. Of do UaUniff. , . . 

Seven-line cro5S with corner of two terminals, and inscription ■ ■ ■ o neir. 

Fragment bearing a looped terminal with key pattern. 

Fragment bearing part of a cross with key pattern, the tenainals, and ' 

Fragment bearing looped terminal with key pattern, inside a two-lmo panel. Inscnptioo. 

I Fragment bearinVa looped' terminal with the key pattern and the letters • • • - ?a«!7- 
I Small fragment of the stem and terminal of a cross missmg. natiprn 

! ^agment with three-quarters of a c^ of the type under discussion baring key pattern 

1 Brigte. 


PUATF. XXIX. 

(Crosses tdth Central' and Loafed Terminal Biponsions.') 


(3' 4' X 1' X 3'), 

(3' X T 10' X 4i'), .. 
(1’ 10' X 1' 2' X 7'), . 

(3' X 1' 10' X 24'), . 
(3' 7i' X 2' X 3'), . 


Cross with trishelion in the centre and key, pat^ in 

Saper pattern beneath the cross much inji^. Inscription. Or do GiUocHn^l. 


(l' loi' X I' 3' X U'), 


(1' 5' X I' r 
(8' X 5' X ; 
(loj' X 7i' ; 
(1' X 10' X 
(9J' X 54’ X 


X 2’), . . 

i'). 

< 2'). • • 
%■), V. 


Pl.ate XXX. 

(Miscellaneous Crosses.) 


A cross resembling No. 191 with four worms in the cantons enclosing the inscription. Or 

4 crosf Kse^ling the last, tetrahelion in centre. Insori^ion, • 

A laVge cross with loops on the sides of the c.rpansions. Devices 
decipherable. Inscription, Oroit ‘ ‘ ' i.- u o. 

Slab wia a square, the ends prolonged to form crosses which ai 
Probably an altar slab, 
i Altar slab with five crosses. 

Slab with two deep grooves out upon iL 
I Fragment with a single straight Ime drawn across it. 
i Fralment of a cross in a panel with the inscription, • • l‘lh. 

I Fragment with two lines, and the inscription, • • tn • • 


the expansions in- 
enclosed in circles. 


204 (5' r X 1' O' X 24'). .. 


2' Oi' X 4'), . 

c 11' X sn. • 


Pr-.-ATE XXXI. 
(Late Slabs.) 


Latin croa in p.nel «Uh ™.lte in nente. flo.iiit.d below. Inscription OricO ■ 
I (?) Mael-Roin hu Lorgan. , . , ^ ^ in nne nnnel 

Base of a highly decorated panelled cross on a calvary (now missing). 
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Appendix F, — Sta-TBMENT showing the Loans made by the Board of Works to Aid in the 


1 

Hallway. | 

Amount Advanced. 

Principal i 

OutBtandine. ; 

SIst March, 1903. | 

Principal 
Outstanding. 1 
Slst March, 1907. 

Item arcs. 


£, s. d. 

£ s. d. 

£ s. rf. 1 


Ballymena, Cushendall and 
Redbay. 

Ballycastle, 

Ballymena and Larne, 

27,700 0 0 
(a) 20,000 0 0 
4i,300 0 0 

- 


fa) Board’s interest sold. Balance 
remitted by Public Works Loans 
Act, 1897. 

r 

Clara and Banagher, . j 

(6)30,000 0 0 
(c) 28,346 0 0 

17,979 15 10 

17,414 3 0 

(6) The purchase of the line by 
the Great Southern and Western 
Company was completed during 
the year 1 896—7. The balance 
outstanding, £25,000, was re- 
mitted by the Public Works 
Loans Act, 1897. 

(c) The repayment of this loau is 
guaranteed by the Barony of 
Garrycastle, King’s County, 
under the Relief of Distress 
Amendment Act, 1880. 

Clonakilty Extension, 

20,000 0 0 

- 

— 


Cork and Bandon (Bantry 
Extension). 

Dublin to Kingstown, | 

35,000 0 0 
112,200 0 0 
35,000 0 0 

- 

- 


Dublin and Lucan, 

10,000 0 0 

- 

- 


Deny Central, . 

((Z) 100,000 0 0 



(fZ) Board's interest sold to Belfast 
and Northern Counties Railway 
Company — Purchase Money, 
£85,000, paid 20th September, 
1901. The balance, £15,000 

was remitted by the Public 
Works Loans Act, 1902. 

Donegal, . . . | 

(e) 40,000 0 0 
12,500 0 0 

- 

-- 

(e) For West Donegal Line. 

Draperetown, 

(<s) 16,000 0 0 

■- 

— 

(ee) Line sold for £2,000. Balance, 
£13,000, remitted by Public 
Works Loans Act, 1 896. 

Giant’s Causeway, Portrush 
and Bush Valley. 

Jlen Valley, 

{/) 10,000 0 0 
40,000 0 0 

- 

- 

(/) The Board’s chai-ge was assigned 
and the purchase money, £6,500, 
was lodged in May, 1897. The 
balance, £3,276, was remitted by 
the Public Works Loons Act, 
1897. 

limavady and Dungiven, 
Letterkenny, 

Sligo, Leitrim and Northerr 
Counties. 

Sligo and Ballagliadereen, 

(/y)19,601 0 0 
50,000 0 0 

{g) 35,000 0 0 
99,625 0 0 
13,300 0 0 

19,601 0 0 
60,000 0 0 

21,931 13 4 
2,325 0 0 

19,601 0 0 
50,000 0 0 

21,031 0 a 
2,325 0 0 

(/■/■) An agreement for sale of 
Board’s interest for £2,000 to the 
Midland Railway of England has 
been executed ; when purchase 
money is paid, balance will be 
written oS! 

{g) The repayment of this Loan is 
guaranteed by certain Baronies in 
tile Counties of Donegal and ^u- 
dondeny under the Belief of Dis- 
tress Amendment Act, 1880. 
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1906-1907.] 

Construction of Railways under the Act 1 & 2 \Vm. IV., cap. 33. 


Prinalpal i 

Amount Advanced. Ontstanolns. Outrtandine. 

31»t March, 1906- 31st March. 1907. , 


£■ S. d. 

56,184 17 5 


54,693 17 5 54,693 17 5 


Waterford, Dungart-an, and , (A) 93,270 16 S 
Lismore. ' 


Waterford and Wexford, .i(i)53,000 0 0| 53.000 0 0; 45,053 19 C 


: (4) Board’s interest sold to tlieFisli- 

; guard and Rosslare Railways and 
Harbours Company — Purchase 
Money, .£93,000, paid 1st Novem- 
ber, 1901. Tliis amount, together 
with a sum of £10 pi«viously 
received, left a balance of 
£260 16«. 8/7., which was remitted 
by the Public Works Loans Act, 
1'902. 

: (t) This line has been trans- 
' fcired to the Fishguard and 
Rosslare Railways and Harbours 
Co., and £38,000 of the ad- 
vance has lieen written o2 from 
the Assets of the Local Loans 
I Fund. Under the provisions of 
Sec. 15 of the Fishguai'd and Ross- 
lare Railways and Harbour Act, 

I 1894, the Company have paid a 
i sum of £10.000 in redemption of 
' the Incumbrancer's moiety of the 
surplus receipts. The Board's 
proportion of this sum amountetl 
to £7,946. The balance will be 
j written oft*. 


Cavan, Leitrim, and Ros- ; 

common. 

Clogher Valley, . 

Cork and Muskerry, . 


18,700 0 0 j — 


Donegal (West Donegal (j) 7,000 0 0 | 
Light Railway). 

West Clare, . . . | 54,400 0 0 


Coi’kjBlackrock and Passage ! 65,000 0 

{Crosshaven Extension). \ i 

^ :*1,265,127 14 1 1284,521 


6 7 


65,000 0 0 j 65,000 0 0 


276,119 0 


These Loans were made on 
the security of Baronial 
guaranteed shares, under the 
Public Works Loans (Tram- 
ways Ireland) Act, 1886, 
49 & 50 Vic., c. 46. 


(;•) The Treuiury liability was 
redeemed in July, 1898, and 
the Loan repaid with the funds 
thus prov-ided. 


KOTS -Will 11. miiplloi .1 th. loan ol {IIJOT to tho Diblli ud ^ 

The rate of Interest ohargeabls op to the Wth of Jtme. was advMced at 3J per cent, interest in 1948-7. out 

Tipperary. This loan was paid off on 17th April, IWl. 
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The following is an Abstract of Loans made by the Commissioners of Public ‘Works showing ' 


Amounts Remitted. s.r.: 






Abvascko to 

Bonaowiits. 

fRISCIPALie-i-i^, 

' 

AatB und«r nhi«h 


N». of 
ponLoov 

1 


In the Yc»r ended s 



bftvobcen msOo. 


on Slsc 

MorcL 

In the Year faded I 
Olitblarcli, 1907. 1 

Total up to the ' 

Clet Mircli, 1907. ‘ 

Priacipal. 

laur.j;. 



I. Public Works Loaus, 1 42 

Vm. IV.,e.33, and 40 & 41 Vic.,o. 27.| 




1 




CLASS I.— Loass secored on 

Undsrtarimos, j 


£ s. .1. 

£ !. d. 

1 

.£ s. d., 


' 

&2'Wm.IV., C. 33, 

Local Boards— various works, - I 

6 

1 

166,224 0 0 

6,791 7 1 

1.184 9 0 

1 " 

no. 

Inland Navigation, . . | 

1 


134,297 6 2 

220 0 0 

81 7 s 

i 3 

Do. 

Railways, .... 

8 

_ 

1,265,127 14 1 

9,402 6 0 

5,829 3 0 

4 

Do. 

Quarries, Mines, and .Miscellaoeoue, . 

16 

40,000 0 0 

145,877 1 9 2 

4,546 9 6 

2,382 7 2 

s 

Do. 

Harbours, Docks, &c., 


2.50 0 0 

579,334 13 7 

7,364 12 10 

7,474 iS 9 

6 

Do. 

Reclamation of Waste Lands, 


- 

130,651 0 0 

- 

_ 

7 

29 & 30 Vic., C. 44, 

Labourers' Dwellings in Towns, 

. 5 : 

- 

169,91] 15 2 

3,510 3 5 

1,990 4 6 


48 & 49 Vic., e. 72; 

Housing of tlie Working Classes, 
(See also Class 2, No. 17). 

1U3 

40,850 0 0 

367,242 0 0 

n,10fl 16 2 

6,283 13 6 


70. 

215 

81,100 0 0 

2,998,666 8 2 

48,025 15 0 

29,228 4 0 



CLASS 11. Loans SE coRKD on 






9 

lU 

1 & 2 Wm. IV..C.33, 
andei & B2 Vic. e. 
54, sec.4. 

Do. 

,40 & 41 Vic., cc... 
5 I3&64. f 

I 44 &45 Vic.,C.29; f 
'48 Vic., C. 19, •' 

County Councils for Roads, Couit 
Houses, &c.i ,. . . . 

Roads and Bridges, 

Public Buildings; Public Libraries; 
Refonuatories ; and Industrial 
Schools, .... 

sa 

) 

1 

27,252 IS 6 

915,52.3 19 4 
200,577 0 4 

87,150 0 0 

8,073 9 8 
401 16 6 

1,005 3 7 

2,599 11 3 
28 19 3 : 

676 0 9 

12 

9 Vic., e. 3. 

Fishery Piers and Harbours. . 


- 

53,544 17 3 

- 

- 

13 

57 Geo. HI., c. 34. . 

Public Works Loans, . 

1 

- 

491,444 19 8 

- 

180 0 0 

U 

18 & 17 Vic., c. I3i>, 

Repairsof Hsliery Piers nndHarbours, 

- 

- 

22,017 7 6 

148 U 7 

1 Ifl 6 , 

U 

19 &. 20 Vic., C. 62, 

Maintenance of Navigation Works, • 

- 

- 

2,609 I 9 

- 

- 

IS 

i*2Geo.IV.,c.33: 
i6&i9Vlc.,c. loy. 

Lunatic Asylums Buildings, . 

234 

33,988 0 4 

3,125,399 19 6 

45,395 9 0 

43.673 0 9 ' 

’■ 

49 & 49 Vie. c. 72i 
and,'>3&64Vic.,c. 

Housing of the Working Classes, 
(See rdso Class I, No. 9). 

96 

12,654 0 0 

382,043 3 3 

8,493 0 S 

9,414 3 11 ' 

18 

38 & 39 Vie., c. 36, 

Artisans' Dwellings, . 

1 

- 

81,000 0 0 

553 4 10 

191 7 5, 

19 

37 & 38 Vic., C. 93 ; 
41 & 42 Vic., e. 52. 

Public Health, 

1,063 

84,771 1 9 

3,523,964 11 8 

79,995 14 7 

52,769 ■ 3 

20 

45 & 46 Vic., C. 47, . 

Emigration, 

1 

- 

11,766 3 10 

113 4 1 

116 9. 

21 

22 

46 & 47 Vic., c. 60; 

48 & 49 Vic., C. 77. 
42&43 Vic., C. 25. 

Labourers Acts, 
Dispensary Houses, 

1,173 

239 

219,017 2 ! 

19,486 0 0 

3,357,350 10 9 
191,493 19 1 

59,404 1 2 
4,081 6 11 

94,961 11 1 , 
4,574 11 8; 

23 

61 & fa Vio,, C. 37, 
sec. 6i. 

Workhouse Buildings, . 

128 

28,636 1 1 

150,302 8 10 

4,618 17 1 

3,919 4 6 

24 

62 & S3 Vic., a 44. 

Acquisition of Small Dwellmge, 

21 

2,365 0 0 

26,685 1 8 0 

2,007 12 8 

583 12 11 

25 

62 & 63 Vic., c. 50. 

Agriculture and Technical Instruction, 

5 

3,500 0 0 

7,500 0 0 

155 12 6 

177 8 9 




3,063 

407,669 le 9 

12,630.363 0 11 

214,446 4 6 

215,773 16 10 



CLASS IIL — Loans SECURED on 






25 

26 & 27 Vic., C. 88, 

River Drainage, 

3,146 

810 0 0 

847,138 16 9 

22,189 18 7 

ia,S88 0 s 

2T 

99 & 30 Vic , C. 49, 

1 River Drainage Maintenance, . 

205 

8,147 15 0 

63,261 16 S 

780 1 0 

308 3 11 



1 (Continued on neRt page.) 

1 

1 


1 

— 
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litMcea «nd Kepiymenls in th» Year, tkc Total Advances and Repayments to tlie Slst March, 1907, the 








78 iPPENOIX (G) TO SEVENTY-FIFTH REPORT OF THE 

The iollowing IS an Abstkaci of Loans made by the Commissionees of Pl'blic V'okss «howin 

Amounts 


paisciPAi 

n ibe Yfftr eodecisist \ -- 


PURPOSES FOR WHICH ADyANCED. 


; & 45 Vic., C. 49, 
9. 3i. 

I Sl 34 Vic., C. 46, 


6 Bdw. 7, cap. 3, 

S8 & 89 Vic., c. 62, 


43 Vic., c. 4 i 43 Ss 44 
Vic., C. 14. 

Do.. , 

‘ Bo., . 
l)o., 


CLASS III.— 

Improvement of Latvls— vii., Drain- 
age, Erection of Farm Buildings and 
Farm Latwurers’ Dweillnga, Planting 
for Shelter, ... 

Land Improrenient Preliminary Ex- 
penses, .... 


CLASS IV.— MrscELLAHEoue Loams 
G letje Loans, . . . , 


Seed Potatoes Supply flrelaod) Act, 
I90e) . . . 

National School Teacliera' Residences, 

Non-Vested Schools and Training 


Add Total Closed Services, 
Gross Tuul Local Loans Fund, 


II. Irish Church Fund. Loans. 

CLASBIL— Loams 9EC0RZJ> on Rates, 
Public Health, 

Baronial Works, 

Relief of Distress, 

Relief of Distress Grants, 


CLASS III -Loams 8ECORED oh Lands. 
Improvement of Lands, 

Arterial Drainage, 


’ Total Irish Church FUnd Loans, . 
Grand Total, . 


1,644 

85,607 


,577,785 3 10 
83,600 0 0 


1,341, 843 10 0 
518,933 16 ; 


90.317 14 3 , 28,370 iO 
1,574 5 S j 


56,879 4 d j 18,427 5 i 
6,480 1 6 \ 7,(^9 19 ( 


7.431,511 8 1 


573,163 18 9 


i, 036, 738 9 3 


34,157,279 3 2 
22,375,795 S 10 


38,535 10 0 

n,188 10 10 

11,383 13 4 
19,069 3 0 


17,556 14, O' 10,3;'2 6 S 


6,241 6 ■ 
3,341 0 


493,032 7 3 


923,619 17 5 


41,690 2 S: 
81 18 10, 


342,722 10 9 , 


Office of P^lic Worlis, Dublin, Juli/, 1907 . 
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■i-xi-wo-.; ■ coMiiiaaiONBBs of publio works, laaLASD. 

' :v=nc-»5 an.l in the Year, the Total A-lvnnces and Repayments to the 31st March, 1907, the 

Ouistandiu^^ — continued - 

• y ~7^B. -- ««r. BALANCES OutiU».lii>5 jjiiiut Bortowur. oB 3!»i Match, 1»»T- 


1 'rHSa:; . 

tbsAcctfUatof •riluatcf Other Artwra 

AMele ol thr I i cbcAsseu fit the 


. d. £ t. d. , £ s. <i. 


s,ru.CJi 8 10 i,93S,7sr 4 u 

S0.i0i 13 1 


|.»l 6,793 I 10| 
I I 233 a 6^ 


£ ». d. £ *• <i- 


' 16,790 I 10 ' 13,890 


£ >. d.\ £ >. d.\ 


(jOS,412 9 1 1 6,3a0 7 6 1 2 


^431,792 t 9 - jwM,ia3fl 7; 63 8 10 | ll,il9 |9 O' 16.655 19 H , 505.437 ! 3 3.705 18 9 30 


273,070 2 11. 356,663 13 1, 
“jT ® SB S S 


ii»4,6l0 0 3 — 4,610 0 3 j 


6 10 38.921 11 li 39,595 10 2';l,926,335 0 I 1 92421 



Ltafl, Act 18S7. aad eubeequeat Aeta.aer tbo ietareA 


J. L. CorjiiHS, Accountant. 

h 2 
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APPENDIX (H) TO SE-VENTY-FirTH EEPORT OF THE [1906-19C' 


appendix H- 

H.) — Abstkact of the Accoubts of the Oommissioners of Public Wohesui Ireland, showing the Total of 


II P.S., 


Hbabs or AccouB 


Parlidtnentary Votes and Graots, viz.:— > 

1. Public Works and Biuldinge, Ireland, 

2. Public Offices Site (Dublin) Act, 1903 (Non-Voled Account), 

3. Railways (Ireland) Acts, ..... 

4. Railways Act, 1896, and M irine Works Act, 3902 (Non- 

Voted Account), ...... 

5. Public Works Office, Ireland. .... 

6. Adjustments affecting the Votes or Accounts for 1905-1906, 


Loans Advances, 


Loa\s Repayments, 


Land luiprovement Prelirainurics, 30 Vie., c. 32, sec. 15, 


)-81 ! Sea FUhcri«=, Irulaiid, 46 & 47 Vie., c.-2 


WisccllftneouB Services, viz. : — 

1, Deposit Accounts, 1 & 2 Wm. IV., c. 38, 8ic., 

•2. Railwav and other Arbitrations Deposit Accounts, 1 4 & 

3. Arterial Drainage Deposits, 26 <& 27 Vic., e. 88, &c., 

4. Inland Ksvigations: — Shannon, 

5. Drainapu Mwntenance, 29 & 80 Vic., c. 49, 

6. National Monuments, 32 & S3 Vic., c. 42, 

7. Lint-n Hall 

8. Galway Harbour Receiver’s Account, 

9. Southern Railway, . 

10. Letterkeimy Railway, 

11. Development Grant (Ireland), 

12. Light Railways Surplus Revenue Account, 

13. Sundry Accotmts, 

14. Belfast Queen’s (College, 


£ d.\ £ 


3S],9;7 19 3 , 


Statement of Final Awards under Arterial Drainage Act. 26&97 Vic., e. 1 
rrith Repayments thereunder, to the 31st March, 1 907. 


55,518 1 0 ! 1,872,731 8 9 


O^ce 0 / Pullic ^Vorhs, DuJUin, 9(7i JvXy, 1D®7. 
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1906-1907.] 


COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


8t 


Accounts. 

.Sums intrusted to Aeir Management for CoUection or Disbursement for Year ended 31st Marcb. 1907. 


laace-B ' 

31jt MLjeb 1 


Overdiam 
Balunwi from 

31st Mitrch. 

1 

1 BaloncM oo 

3Lat Uareb, 

Paii- j 190T. 


£ 3. d. 

£ t. d. 

1 

£ 1. d. ' 

£ 3. d. ' 

£ >. d. 

£ »■ a. 

- ■ 

34S,149 14 8 


I 

306,855 8 10 j 

1 

41,294 5 10 

348,149 14 8 

1 

396,238 8 9 

1 

i 

573,163 13 9 j 

1 

23.074 15 0 

696,238 8 9 

- 

881,977 19 3 

- 

1 

881,977 19 3 : 

- 

881,977 19 a 

- 

3,406 14 9 

- 

3,087 3 6 

319 11 a 

3,406 14 9' 

- 

9,724 1 5 

- 

5,380 1 9 

4,344 17 8 

9,724 19 5 

- 

88,781 12 10 

- 

69,382 12 10 

19,399 0 0 

88,781 12 lO..- 

- 

1,928,279 9 8 

- 

1,839,846 19 H 

88,482 9 9 

1,928,279 9 8 








J. L. CoLLiHS, Accountant, 
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APPENDIX (H) TO SEVENTY-FIFTH REPORT OF THE 


[1906-1907. 


An Account showing the Hbceipts and Esfknditork of the ComtissioNEi-s 


EEOEIPTS. 


Balance from last Account, 


(H 1.)— parliamentauy 


£ s. I £ s. d. 1 £ f 


\ 

I 6,652 16 n 


Public WoEKi Buildutqs — Ciisa I. Vote 14. 
Tot6;fw the jeai' 11)06 -1907 . .. 


206.477 0 0 


i 

I 


Carried forward, 


213,129 16 11 
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1906-1907.] OOIIMISSIONERS OF PDBLIC WORKS, lEELANB. , , 83 „ 

of Public Works, in the Venr ended 31st March, 1907. 


TOTES A^?D GRANTS. 


EXPENDITURE. 


j Balances on Parliamentary Totes, 1905-1906, surrendered 
to H.M. Exchequer, tIz. ; — 


Public Works and Buildings, 
RaUways, Ireland, 

Office of Public Work®, 


Public Works awd Buildisgs — Class 1. Vote 14: — 

Purchase of Sites and Buildings. Sub-Head A. — 

Customs, ...... 

Inland Revenue, . . . . . 

Sundry Departments — 14, Upper Merrion-itreet, 
and 1 to 6, Merrion-place. 

Annnities. SubHea<l A. A. — 

Public Offices Site (Dublin) Act, 1903, 


New Works and Alterations. Sub-Head B. :• 
Royal Hospital, 

Royal Hibernian Military School, 

Coastguard and Naval Reserve Buildings, 
Ordnance Survey Buildings, 

Dublin Castle— State Apai-traents, 
Tice-Regal Lodge, 

Under Secretary’s Lodge, 

Office of Public Works, 

Ix)cal Government Board, 


Depaitmenb of Agriculture : — 

Museum, School of Art, Library, . 

Botanic Gardens, . • 

Public Record Office . . . • 

Record of Titles, . . . • 

Principal Probate Registry, . • 

lAnd Commission, including Estates Commission, 
Metropolitan Police Buildings, 

Constabulary do. 

General Prisons Office, 

Dundrum Criminal Lunatic Asylum, . 


National Education Buildings : — 
Head Office, 

National Schools, 

Model Schools, 


Queen’s Colleges, 

Royal Irish Academy, . 

Inland Revenue, 

Postal 3^d Telegraph Buildings, 
Phoenix Park, . 

Temporary Commissions, 

■ Carried forward 


£163 5 
13,457 1 
901 4 


5,627 10 2 
150 14 10 
3,864 4 10 


634 

4 

3 ! 

1,903 

11 

9 1 

5,071 

10 

7 ! 

691 

8 

3 

12 

0 

0 

527 

16 

0 

101 

16 

4 

16 

6 

8 

42 

6 

11 

1,790 

0 

6 

402 

0 

n 

187 

0 

2 

11 

7 

2 

103 

16 

9 

760 

0 

0 

201 

8 

11 

2,649 

0 

9 

68 

0 

0 

71 

9 

9 


14,516 11 9 

7,260 2 2 
270 0 6 
31 4 3 
11,344 11 7 
1,673 19 4 
15-2 17 8 


440 17 
117 12 1 I 
1,255 6 3 1 


1,813 16 7 


2,430 8 0 


1,813 15 7 
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appendix (H) to seventy-fiftei report of the 


[1906-1907. 


An Account showiug the Receipts and Expenditure of the Commissioners 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


85- 


,• PfiiLic Works in the Year etided Slat llarch, 1907 — eonfi7iu.ed. 


VOTES AUD GRA.NTS— coniinuerf. 


'EXPENDITURE— coiiiintiatZ. 
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86 ,- 


APPEMDIX P). TO. SEVENTY-FIFTH REPORT OF THE 


[l 006 -ic.-.r. 


An Account showing the Receipts and Expenditure of the, ,Cpmmissioners 


(H l.)-PARLUiIEXTARY 

RECEIPTS — continued. 


Brought forward, 


•1. 'PcBLic WoBES AND BuiuJlNGS — Continued. 


PAETicoLAUfl or Reczipts. (Appbopriatioss is Aid.) Shoi 
tlie other eide : — 

Bmldinga : — Sums received for Rents, . , 

„ „ as proceeds of Sales, &c., 

Parks — Phoenix Park : — 

Rents for Grazing, Ac , . 

Sales of Deer, Skins, <kc., 

Sales of Timber, Plant and Old Msterials, . 
Lavatory, use of, . . 

St. Stephen’s Green Park : — 

Sales of ;\Vilii Fowl, . .... 

, Lavatory, use of, . 

Rents,! . 

Curra^li of ‘KJldare ; — 

Bents, > . 

Harbours — Kingstown : — 

I Dues, ..... 

Rents, . • -• 

Wate^ supplied to Shipping, 

Hire 6 f Plant, .... 
Sale of Plant and Old Materials, 

Boat Licences, .... 
Yacht Slip — Hse of and Storage of Yachts, 
Sale of Land, .... 

' Sundries, refunds, &c., , 

Ilowth : — 

Baes,! : . ; . 

KentSj . : . , 

Boat Licences, .... 
Donaghadee t — 

Rents, . . . • • 

Ardglitss:— 

Duos, . < • • • 

Rents, ' . • • 

Buntnore . 

D'les, < • • • • • 

Rents, . . • • • 

navigations — Maigue : — 

Bues, .5 • • 

Rents, .’-••• 


Carried forward, 


£ s. d.- 1 

£ », rf. i 


— 2 

2,165 12 7 
3,304 1 8 

5,469 14 3 1 
614 13 e-'- 

i 489 13 10 

54 9 3 
58 0 11 
12 9 6 

6 6 0 
, 12 14 1 

1 3 15 0 

22 13 1 

_ 

0 14 3 

1,074 8 1(» 
310 0 3 

91 13 11 

no 1 1 
9 9 10 

4 7 6 

92 3.9 
500 0 0 

14 11 4 

2,206 16 6 
383 5 4 

104 4 0 
266 3 10 
12 17 6 

- 

10 19 0 

121 8 7 
10 10 0 

131 18 ,7 

. 42 16 2 

150 3 8 

192 19 10 

1 32 1 
10 0 

2 12 1 


9,036 8. 5 







213,129 10 11 ; 


213,129 16 U 1 
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•;87 


pL'Bliu WoltKS in the Year ended Slst March, 1907 — coatinaet^. 


Vi.iTES AND GRANTS— ccntin«'?<7. 


EXPENDITUE.E— coiifiitued. 





PoBWC Woaas iSO 
Boildisos — ‘iOn. 

il C^n-t'ibftlai'y Temporary . 763 18 8 

ao«3tl»,.o.« .i JiB » 

tlBstormitory and talas- i 11 3 11 

trial SihojU 0(tt;a. i 

ILDuadrnaiOnminalLaaa- 1,326 11 0 
" * 

i: itljD I 

11 D.srrictaaJ itinor MjMa.313 2 7| 

S-hJObl. 

l?.T.-.w'Jsr--<' llniasnssi, 

l3.J7tflo»l G.tUary of 
laii. 

*}. fiajja’sOolUge. Cork. 

61. ,1 BetCut, 

5?. . Qalwar. 

dlfioyal Irish .doalsair. 

5I.Cui6o3n BailSlnn, . 

SS. lalial asvsnaj aalldinp.; 

ailPoi-. OB3B Bailllaja. . j 1,103 0 11 I 1.8J0 0 7 

57. rsliiraph Buildings, . I 1.3S5 12 4 | 611 3 10 

a5.Ts.apsrjr7 0omail5sions. I 33 13 ll 203 U U 

a. Cuter Klnj of Arms i 23 3 2 j 21 5 5 

0}..ln)UatM>numsii6i Pre- i 510 17 4 | 0 12 

OUBeyal daiveiBlty, . . ‘ 3« 0 2 ! - 

Ol.Pasnifi Pirk, . . .13,129 16 sj 

OAScStephen’eOeesiParic. ll,523 14 
6LCurragh of Itildare. 

65. lClajsti\Tii Sarb>ur, 

6S. Hewlli Harbonr 
67. Deoagliadee Hat hour, 

€S.namaore Harbour, . 

63. Aidgloss Qarboar. , 

70. Maigoe Havigatioa. . 

71. Phenix Park Hatioufrl 

Setiool (8ab-Head Q.) 


XO,«.-Bu, lo„h. « Pto, pm ”* 

Howth Harboor. - “‘iS L* *, 
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appendix (H) to se\enty-fifth report op the [ 1906 - 1 &.T 

An Account showing the Receipts and Expenditure of the Co^ilssionei 


RECEIPTS — conlimud . 

Brought forward, 

1. Public Worksand continued . 

Susjiense, .... 


2. Public Opficbs Site (Dublin) Act, 1903 (Non - voxed 
Account); — 

Received from H. M. Treasury, . 


3 Railwats (Ibelans) Acts 

(a), (6), and (c) Vote. — Class I. No. 15. 


(H IQ— PARLIAMENTABY 


I ! ; 

£ *• d. ; £ t . d . ' £ t . d . 


213,129 16 11 


Carried forward, J 


63,663 0 0 


2P4 792 10 11 
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1906-1907.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of FVBUC WoRK.s in the Year ended 31st March, 1907— fiCrtifinuecZ. 


VOTES AND GRANTS — continued. 


! 

EXPENTDITTJRE— continued. 

£ s. d. 

£ s. d. 

£ $. d. 

Brought forwaid, 

— 3 

78,788 16 6 

1,813 16 7 

1. Public Builmsob — continued. 




Drainage Works — River Shannon, Sub-Head H., 

- 

413 17 0 


Compensation (Dalkoy TJ. D Council), 

- 

80 0 0 

.. 

79,282 13 6 

2. Public Offices Site (Dublin-) Act, 1&03 rNoN-voTED 



Account) : — 




Paid to Contractors (CoutTact No. 1), . 

— 

342 0 10 


Do., (Contract No. 2), . 

— 

2,418 9 1 


Do , (Contract No. 3), . 

— 

6,250 0 0 


Fees to Architects and Surveyors, . . • . 

— 

976 8 5 


Subsidiary Contracts, Advertisements, i.c., 

— 

194 8 3 


Clerk of Works : Salary, .... 


188 10 8 

10,368 17 3 

3. Railwats, Ieblahd 




Vote. — Class I. No. 15. 




(a) Repajments to County Councils under Tramways 




and Public Companies Act, 1883. 




Ccrumy. Eailwa;. 




Cavan, . . Cavan and Leitrinij . 

_ 

781 7 0 


Clare, . South Clare, . 



2,177 10 10 


„ . . West Clare, 

— 

2,878 6 6 


Cork, ; . Cork and Muskerry, 

— 

928 5 11 


„ . . Donoughmore Extension, 

— 

600 0 0 


„ . . Schull and Skibbereeu, . 

— 

1,140 0 0 


„ . Timoleagne and Coortmacsherry 

— 

700 0 0 


Donegal. . Donegal and Killybegs, . 

— 

— 


„ . . Stianorlar and Glenties, . 

— 

— 


Dublin, . Dublin and Blessington, . 

— 

213 1 6 


Fermanagh, . Clogher Valley, 

— 

411 0 8 


Galway, . Longhrea and Attymon, . 

— 

829 16 10 


Kerry, . . Headfordand Kenmare, . 

— 

1,200 0 0 


„ . . Killorglin and Valentia, , 

— 

1,400 0 0 


Leitrim, . Cavan and Leitrim, 

— 

2,925 4 0 


Mayo, . . Olaremorris and Swineford, 

— 

293 11 8 


„ . . Baltinrobe and Claremorrisi 

— 

1,120 8 6 


„ . . Athenry and Tuam (Extension t 




Olaremorris), . . • 

— 

796 4 6 


Sligo, . • Collooney and Swineford, 

— 

314 1 8 


Tyrone, . Clogher Valley, . . 

— 

2,056 3 4 


Wicklow . Dublin aud Blessington, 

— 

213 1 6 




20,976 4 4 


(Zi) InstaLnents of Annuities in repayment of Advances 

1 



by National Debt Commissioners, . . . 

\ - 

13,586 4 0 


(.£116,833) under Tramways Act, 1895, . 

j 



(c) Do. do. 

1 



(£489,000) under Railways Act, 1896, and Marin 




Works (Ireland) Act, 1902, 

“ 

26,436 5 6 

_| 69,997 IS 

Carried forward, . 

- 

1 - 

1 251,463 0 
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appendix (H) to seventy-fifth report of the [ 1906 - 1307 . 

An Account shovring the Receipts and Expeitditure of the Cosoiissiokers 


(H 1.) — PARLIAMENTARY 


RECEIPTS — contimtid. 

Bro'jght forward, 


4. .Railwjvtb Act, 189G, a.sd Mx&ivb Works Act, 1902 (Non- 

70TBD AoOOCTHT) : — 

Received from National Debt Commissioners, . 

„ in respect of Traffic Receipts, . 


Marine Works Act, 1903. 

(Joutributions towards General Maintenance Fund:— 

Donegal County Council for Ciadnageragh, . 
Do., do., Downies Bay, . 


^■d. £ : 

- j 394,793 16 11 

1 i 


‘ 11,000 0 0 1 

1,427 15 0 1 


18 15 0 
66 14 10 


5, Objioe of PpBUO Works. Class II. Vote No. 3S 
Vote ... . 


39,938 0 0 


i. Adjostubnis afpectiko tee Votes or Accounts fob 
1905-6. 


Public Works and Buildings. 
SuNDET Buildings ; — 


New Works, , . ? 

Maintenance, 

Furniture, 

Appropriations in Aid, 


Office op Public Works: — 

Travelling Espenses, 

Incidental Expenses, 

Land Improvement, &c., £x)ans. 
Appropriations in Aid, . 


695 4 
62 4 5 I 
1 5 11 1 
60 11 5 I 



• This jcnoiuit is ropa/able by snnoitiei wbiob are ohargeabla on ParUamenta y 

OiJicc of Public Works, Publin, 24«ft June, 1907. 
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1506-1907.] COMMISSIONERS OF PUBLIC WORKS. JRELANDi . i : 
of PL'BLtc Works in the Year ended 3lst March, 1907. 




VOTES AND GR.ANTS— 


EXPEN DITt'RE—coBiiwuei. 

Brought forward, 

4. TIailwayr Act, 1S96, and Marine Works Act, 1902. 
(Kon-voted Account) : — 

Railwats Act, 1896 : 

BuDcrana aud Camdonagh Railway, 

Letterkenny and Burtonport „ 

Coach and Steamer Services : 

Sligo and Belnsollet Steamer, . . . . 


Marine Works Act, 1902 ; — 
Cape Clear, Co. Cork, 
liscannor, Co. Clare. 
Roundstone, Co. Galway, 
Kilronan, ,. 

Cleggan, 

Eiavarra, .. 

Gortnasate, Co. Donegal. 
Downies Bay, „ 

Portnoo, 

Cladnageragh, „ 

Maintenance Fund (General), 


Vote No. 38 


5. Ofkick of Public Works. Class IT. 

Salaries, ...••• 

Travelling Expenses, . . . • • 

Incidental do., • • • o' t- ' 

Land Improvement Act and Land Law Act, 1881, Loans 
Expenses. ...••• 

Less Appropriations in Aid, .... 
Net Charge against the Vote, . . ■ ■ 

6. Adjustments affectino the Votes or Accounts for 

1905-1906. 

Public Works and Buildings. 

Sundry Buildings : — 

Purchase of Sites, 
j New Works, 

Maintenance, 

Furniture, 

Rents, 

Fuel, . - • 

Appropriations in Aid, . 

Office of Public Works: — 

Salaries, . . ■ • . 

Ti-avelliug Expenses, . . . . - 

Incidental Expenses, . . . . - 

Land Improvement, <kc.. Loans, • r 

Appropriations in Aid, . • • • • 

Public Offices Site (Dublin) Act, 1903. (Non-Votbd 
Account), ...•*■ 


Balance — Cash, . . • • ■ 

Imprests, ■ • ■ • 

Grants undrawn from the Exchequer, 

Do, do., Paymaster-General, 


fad. 

251,463 0 3 


22 1 6 
3,633 2 10 ! 


3,655 .4 4 1 


2,572 

644 

1,635 : 
956 
275 
2,710 
2,305 
1,122 
220 
20 


9 11 
5 3 


30,093 9 1 
2,574 19 2 
355 7 10 


41,368 3 9 
2,917 8 1 


399 18 7 
204 9 6 
28 
71 
23 


4 10 
6 3 


24,943 16 10 
360 10 0 
15,000 0 0 
1,000 0 0 


20 14 6 
60 11 5 


300 865 8 10 


348.149 14 8 


J. L. Collins, Accountant. 
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J2 A.PPENDIX (H) TO SEVENTY-FIFTH EEPORT OF THE Ll9^>6-1907. 


(H 2.) — An Account showing the Receipts and Expenditure o£ the Commissioners 


PUBLIC WORKS LOAD’S 


To Balance, 1st April, 1906, 
, Pablie Works Loai\s 


Vote of Credit 1906-1906, j 6900, 000— National Debt Conimisaioaers, 
1906-1907. .£700,000— „ 


170.000 0 0 

400.000 0 0 


£ J. d. ■ 
!6,238 3 9 | 


1596,238 8 9 


Ogice 0 } Vublic Work*, Dublin, ^ih July, 1907. 
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93 


of Pi'BLic Works in the Year ended 31st March, 1907. 


ADVANCEcs 


I By Public W orks Loans, 
t Amount advanced on Loans, viz. ; — 


County Councils, .... 

Harbours, Docks, l^c., .... 

! Quarries, Mines, and Miscellaneous, 

Housing of the Working Classes, 

Glebe Loans, 33 <!: 34 Vic., c. 112, 

! Public Health, 37 & 38 Vic., c. 93, 

i River Drainage Maintenance, 29 & 30 Vic. c. 49, Ac., 

' River Drainage, 26 A 27 Vic., c. 88, Ac., 

; Land Improvement Preliminaries, 

i Lunatic Asylums Buildings, 1 A 2 Geo. IV., e. 83, 

: Labourere Acts, ..... 

I Land Improvement, 10 Vic., c. 32. Ac., . 

National School I'eachers’ Residences, 

Dispensaiy Houses, .... 
Workhouse Buildings, Ac., 

Acquisition of Small Dwellings, 

Non-Vested Schools and Training Colleges, 

Land Law, 44 A 45 Vic., c. 49. s. 31, 

Agriculture and Technical Instruction Act, 1899, 


d. \ 


27,252 13 
250 0 
40,000 0 
53,504 0 
9,390 0 
64,771 1 
3,147 15 
610 0 
1,000 0 
33,988 0 
219,017 2 
35,627 0 
6,901 0 
15,486 0 
28,636 1 
2,365 0 
1,680 0 
28,038 0 
3,500 0 



23^074 15 O' 


596,238 8 9 


J. L. CoLniKS, Accountant, 


N 
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appendix (H) to seventy-fifth KEPORT of the U906-1907 


(H 3.' — An Account showing the Recexws and Expenditure of the Commissioners 

PUBLIC WORKS LOAh'S 


To Public 'W'oi'ke Loans 


Amounts received in repayment ; — 

County Councils, .... 
fjocal Boards, ..... 
Roads and Bridges, .... 
Inland Navigations, .... 
Public Buildings, .... 

Railways, ..... 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, ike., .... 
Agiiculture and Technical Instruction Act, 1899, 
Labouiers’ Dwellings in Towns, . 

Artisans’ Dwellings, 

Housing of the Working Classes, 

Glebe Loans, ..... 
Public Health, ..... 
River Drainage Maintenance, 29 & 30 Vic., c. 49, ic., 
River Draiirage, 26 & 27 Vie., c. 88, 

Loans per Act 57 Geo. III., c. 34, 

Land Improvement Pi-eliminary Expenses, 

Repairs of Pishery Piers, 

Lunatic Asylums Buildings, 

Emigration, . . . - • 

Labourers Acts, . . . • - 

Land Improveineut Loans, 

National School Teachers' Residences, 

Dispensary Houses, .... 

Workhouse Buildings, .... 

Acquisition of Small Dwellings, 

Non-Vested Schools and Training Colleges, 

I-and Law, 44 ik 45 Vic., c. 49, s. 31, 

Land Act Loans, 33 «!t 34 Vic., c. 46, . 

Seed Supply Act, 1906, .... 


10,673 1 1 ■ 

7,976 16 1 
430 15 9 i 
301 7 8 ! 

1,681 4 4 1 
19,231 9 5 I 
6,928 16 S I 
14,839 1 1 7 [ 

332 19 3 I 
5,500 7 11 ; 

744 12 3 1 
36,382 15 10 1 
27,929 0 3 : 

132,765 1 10 i 
1,088 4 11 
41,075 19 0 
180 0 0 
1,574 5 6 
150 2 0 
91,070 9 9 
124 10 10 
154,366 12 3 
118,697 4 2 
13,568 5 8 
8,655 18 7 I 
8,538 1 7 ' 

2,601 5 7 j 
5,664 7 7 1 
75,306 10 0 j 
14,370 0 6 ’ 

34,012 0 2 i 

835,754 18 0 


To Church Xhiiid Loans ; — 

Land Improvement, 
Sanitary, 

Arterial Drainage, 


; 44,931 7 1 j 

1,198 14 7 ■ 

92 19 7 , 

! : 46,223 1 3 


<881,977 10 3 


(H 4 .)— LAND IMPROYEMENI 



£ s. d. 

£ s. d. 

RECEIPTS. 





832 9 3 : 

Balance from last Account, . . ' . 

Amoiiut received from Pi*oj-rietors in Repayment of Preliminary Expenses, 

- . 

1,874 0 6 : 
1,000 0 0 ; 

„ „ ,. Loans Advances, 




3,406 14 9 ■ 


office of Public VTorhi, ^Dublin, 9iA July, 1907. 
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I 


By amount transferred to 


National Debt Commissioners, . 
Ditto, 


s. d. j £ s. d. 
I 


835,754 18 0 


I 


By amount transferred 


to Irish Land Commissioners, 


4fi,223 I 3 
881,977 19 3 


PRELIMINARIES, 1906-1907. 



EXPENDITURE. 

£ s. d. 

£ «. d. 


Amount paid for Preliminary Investigations, Advertising, Scrivenery, Ac., 

- 

1,512 18 0 

Amount transferred to Loaus Repayments, . , . • • 

i 

I 1,574 5 8 


Balance, 


j 319 11 3 


! 

1 

j 3,406 14 9 


J. L. CoLLiss, Accounianl. 
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APPENDIX (H) TO SEVENTY-FIFTH REPORT OP THE [1906-1907. 


(H 5.)— SEA FISHERIES 

An Account showing the Receipts and Ee.penditure by the Cohmissioners of Public Works 


Balance from last Account, ....... 

Passage Bast Pier — contribution i*eceived from Department of Agriculture, 
,, „ Waterford County Council, 


Waterford County Council, 


Irish Land Commission Grant, £250,000 — 
Balance of Grant received, . 


Amounts received in repayment of Loans — 


Seafield Pier, 
Greystones Pier, 


2,000 0 0 

2,000 0 0 


4,000 0 0 
166 13 4 


54 13 0 
103 0 3 


4,166 13 4 


3,000 0 0 


9,724 19 5 I 


OjS?ce of Public Works, Pablin, 5th June, 1907. 


(H An Account showing the Receipts and Expenditure by the Commisbionebs 

MISCELLANEOUS 


RECEIPTS. 

1 

£ A. d. 

£ A. d. 

! 

£ t. d. 1 

To Balance from last Account, . . . • 

- 

- 

19,423 13 3 

I. Deposits for PiiBLiuiirART Expenses op Loabs, «fec. 

Received, ..... - 

- 

- 

878 3 6 

2. Railwai: and other Arbitration Expenseb, 14 k 15 Tic., 
c. 70:- 

Received from Railway Companies and others, to meet 
Expenses of Arbitrations, . . • 

- 


380 6 6 

3. Arterial Dbaikaoe Dhposits, 26 & 27 Vic., c. 88, 4c. : — 
Received from Drainage Boards ou Account of Preliminary 
and other Expenses, . . . • ■ 

' 

- 

16 0 0 

Carried forward. 



20,697 8 2 
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(IBEL.ASD) AOT, 1888. 
aBBLiXo), dnrins tie Teir ended 3Ut Mirol, 1907, putanant to Act 16 & 47 Viotori.i. cap. 26. 


EXPEITDITURE. 


Expenses of Engmeering Staff. 

Piers— Works— 

Ardmore Pier, . 
Passage Bast Pier, 



J. L. COLLiss, Actinff Aeoounlant. 


o£ Public Worics, Irel.^nd, during the Year ended 3Ut March, 1907. 
SERVICES. 


! EXPENDITURE. 

1 

i 

£ ». d. 

X s. i^. 

j 1. Deposits for Pueliminabt Eipekses ot Loans, io.^- 
; Paid, • 

- 


1 2. Eailwat awd othee AaBiTRATioK Expesbbs, 14 & 15 Vic.. 
1 0. 70:— 

j Paid to Arbitrators, &«., . . • • • 

- 


3. ARTEEiAiiDiuiKAOE D eposits, 26 4 27 Vic., c. 88, Ac.!— 

1 Paid on account of Pees, Ac., . • • • 

- 

- 

Carried forward, 

- 



1,018 8 9 


1,031 15 
0 
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.AI^PENDIX (B): TO ' SEVENTY-FIFTH ^ REPORT OF T'HE [1906-1907. 


(H 6.)— An Account show'ing the Receipts and Expenditure of the CoiiinssioNEP^ 

MISCELLANEOUS 


RECEIPTS — eoniinued. ^ • 

Brought forward, 

4. iNLauD Natigatxon : — 

Shannon Rivers-— 

Bents, ..■•••• 

Tolls, 

Sundries : — 

Sale of Materials, Hire of Plant, Dredging, 



d. - £. 

■ 20,697 


s. d. 
3 2 


2,442 7 6 
2,960 2 8 


•54 12 -9 


5,437 2 11 


5. Abtbeui, DEArNAGE Mainten-anck Works : — 
(11 Deel District; — Transferred from Loan, 
(2) Lower Inny District ,, ]„ 



. 6 JTationai MoHUMEN rs, 32 Ji 33 Vic., c. 42, and 55 fe 5G Vic., 
' .c. 46:— 

■ Dividends on Stock, &e., . . . . • 

Sale of Scaffolding, . . • • 


873 

1 


9 4 
6 6 


5?5 5 10 • 



Carried forward, 


29,187 6 11 
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COMMISSIONERS OF PDBLIC WORKS, IRELAND. 


I90C-19)7;] 

of Public Works in the Tear ended 31st llacoh, 1907, 
SERTIOES— 


EXPENDITURE— con<(«t«J. 
Krought forward, , 


4. Inland XAno-ATios 
Siiaiinon Kiv 



i s. rf. £ s. d. , 
158 16 11 ! 1,4-12 7 10 1 

258 6 9 I 537 17 

480 6 0 i 1,702 6 


Salary and Travelling Ex^Je^ea, Repai^ and 
Renewals of Buoys and Piles, Boats and Barges, Repay- 
ment of Clare Castle Pier Loan, Taxes, 


'5. Arterial Draisaqe SIaistenasce Woees :• 


(1.) Deel DUirict Expended on Works, . 
(2.) Lower Inny District 


6 N.atioxal ilosuiiBNTS, 32 k 33 Vi' 
c. 46:— 


General Charges— 


, c. 42, and 55 56 Vic. 


■ Salei-y ™d Trevellins Kipee.e. of Inspecmr of IMional 
Minument., Red Clerk of Works, Caretakers Wages, 
Incidents, ikc.. 

Works — 

Ardfert Cathedr.il, 

' Glendulough, 
liOughinisland Churches, . 

Timoleague Abbey, 

Killiney Church, . 

Skieen Church, . 

St. Mary’s Church, Delgany, 

Clonmacnois, 

Dysert Church, . 

Roscrea Tower and Church, 

Donashtnore Church, . ■ 

Fossy or Tim.lioe OUordi and To»-er, 

Aran Islands, • 

InishtmuTay 
Peuagh Abbey. 

Rataas Church, . 

Holycross Monastery, 

Maghei-a Church, 

Kilclispeen Stone Ci-osses, 

Kilree Church and Tower, 

Jerpoiut Abbey, • 

Killishin Chui'cli, 

Kilievy Church, . 

Clones Towor and Abbey, 

St Audoeu’s Church, 

St. Francis Abbey, Kilkenny, 

Killamery Stone Cross, 


Carried forward, 
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APPENDIX (H) TO SEVENTY-FIFTH REPORT OF THE [ 1906 -l 9 or. 

( H 6.)— Au Account showing the Receipts and Expenditure of the Comhissioheks 

MISCELLANEOUS 


RECEIPTS — coixlinutd. 

Brought forward, 

7. LitfEN Haul, 41 Vie., c. 1 

Bents, «fec , received, . . . 

Purchase money of portion of premises sold, 


8. Galwat Hasbocr RecKivEti’s Accoumti—. 
Dues, rents, &c.> . 


. SoOTHKEN lUlLWAr 

Revenue, after deduction of "Working Company’s charge. 
Bent of Thurles Station, and Telegraph Rent, for year 
ended 31st Decein"ber, 1906, . . . . 

Ainimnt received for payment of Baronial Guaranteed 
Dividends, ...... 


10 Lettbekenst Railwat : — 

Revenue (after deduction of Working Company’s charge), 
for period 1st JanuHij, 1906 — 3Ist December, 1906, . 


11. Ireland Devklopiient Grant: — 
G. Government Dredger : — 

Received from Grant, . . 

Received for Hire, . 


J Tralee and Dingle Railwav : — 

Received from Grant, .... 
0. Engineering and AKunTEcrORAL Expenses 
Received from Grant, . . . . 


12. Light Railwats Surplus Revenue Account;— 
Letterkenny and Burton Port Bailway, . 
Bunoraua and Camdonagh Railway, 

Stranorlar and Glenties, . 

Donegal and KilJjbegs, 


13. SuNT.'EV Accocbts : — 

Curragh of Kildare — Rents, 

Land Oominission (Church Property DepartmenOi 
Chief Secretary’s Ghirdens, 

Board of Admiralty, 

Board of Trade, 

Loans Insurance, 

Income Tax, 

Longnipadowandlnchicore t Rente, <fec., . ^673 16 6 
Estate, Pbcenix Park. [Gravel, . 133 13 2 

Contractors’ Deposits lodged with Tenders, 

Drainage Works— Closing Account, 

Railways (Ireland) Act, 1896 — Traffic Receipts, 

Marine Works Act, 1902 — Temporary Receipts, . 
Dredging Downie.H Bay, . • il50 19. 3 

Dredging Portrusb Harbour, . • 182 5 6 

Temporaiy Receipts for Loans, Voted Services, iSie , 

14. Belpast Queen’s College ; — 

Contribution received through the President of Queen’s 
College ard lodged to Deposit Account in Bank of 
Ireland, . . . ... 

Amount withdrawn from Deposit Account to me«t Ex- 
penditure. . . • ..... 

Transferred from Votes — Class I , Sub-head Nevr Works 
fi ^ on- Account of Grant, to meet Expenditure, 


1,250 0 0 
640 6 8 


192 0 10 
225 0 0 


3,412 5 3 
3,145 0 0 


1,890 6 8 

198 16 11 
8 3 9 


1,200 0 0 
300 0 0 
5,000 0 0 
6 17 3 


221 11 3 
439 3 4 
467 14 2 
47 17 10 
133 13 10 
;i,081 3 7 

1,177 17 3 
807 8 8 
118 16 0 
13 2 0 
1,427 15 0 
7 1C 6 
333 4 9 
15,967 14 2 


4,287 7 9 
5,899 10 7 


£■ s. d. 

29,137 6 11 


417 0 10 ; 
3,064 7 7 


3,169 11 0 


5,400 ' 0 0 

10,186 18 4 
88,781 12 10 


Office of Public ll orXs. Lublin, 5«A June, 1907. 
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3906-1907.] COMMISSIONERS OF PUBLIC WORKS, IRELA.ND. 

of Public Works in the Year ended 31st March, 1907. 

S E R VIC E3 — continued. 


EXPENDITURE — | 

Brought forward, 

7. Lises Hall, 41 Vic., c. 1 : — i 

Rent paid. . . . . • • | 

Paid to His Majesty’s Exdieijuer, . . • ; 

Valuator’s Pee, . *1 

Works carried out on portion of Premises, . | 

>1. Galvtat Harbour Receiver’s Account : — _ i 

Repayment on Account of Advance— Civil Contingencies 
Fund, 

Salaries, Maintenance of Works, i'c., 

9. Southern Railway: — 

Interest on Loan, . . . • • • 

General Chargee, 

; Dividends on Baronial Guaranteed Stock, (year to 31st 
' December, 190C). . . . • • 

; 10 Lettebkbxny Railway : — 

Sallybrook Station — Platform, . . . • 

' Interest on Loan, .... - • 

General Charges, 

11. Ireland Development Grant; — 

0. Government Dredger : — 

Repairs, Fittings, Maintenance, Inspections, Ac., 

J. Tralee and Dingle Railway. . . • - 

O. Engineering and Architectural Expenses, 

; 12. Light Railways— Surplus Revenub Account: — 

Paid to His Majesty's Exchequer, 

! Expenses — Agents’ Salary and Travelling Expenses, ic., . 

Donegal Extension — Awarded for Plot of Ground, 

j 13. SoNBEY Accodnts: — 

j Curragh of Eildare— Payment to Connuisbioners of \^oods 

] and Forests, . . . . . • 

I Land Commission (Church Property Department), . . 

1 Chief Secretary's Gardens, . . . ■ 

Board of Admiralty, . . • • • 

Board of Trade, 

Island Bridge Waterworks, . - • • 

Loans Insuiaoce, .... ■ ■ 

Income Tax, . . . • ■ _ • 

Longmeadow and luthicore f Rent, . i78S 11 5 I 

Estate, Phcenix Park. 1 Maintenance, 140 4 1 / 

Contractors’ Deposits refunded, - _ • _ 

Drainage Works — Closing Account, Paid to His Majesty’s 
Excnequei', 

Railways (Ireland) Act, 1396— TrafBc Reo-eipts — Transfer 
in Aid of Grant, ..... 
Marine Works Act, 1902 — Temporary Charges, . 
Dredging Downies Bay (M»srs. Campbell ) 

and Handmun), . . £150 19 3 

„ Portrush Harbour, . 182 5 6 ) 

Temporaiy Beceipts discharged, .... 

14, Belfast Queen’s College : — 

Lodgment in Deposit Account, Bank of Ireland, per CoutiTi, 
Expenditure ou Works: — 

Chemical and Pathological Buildings, . 

Pliysiolt^cal Department — Additions, . 

M^ical Class Room, . . . • • 

Arts „ „ . 

Boundary Railing and Gate Lodge, 

■physics and Engineering Laboratory, . 


145 14 10 
3-25 0 0 
2 2 0 
124 13 0 


.500 0 0 
4,247 1 7 0 


2,300 0 0 
497 16 3 


60 0 0 
2,900 0 0 
199 17 4 


1.804 12 5 
'■218 2 7 
16 0 3 

1 2,038 15 3 


115 18 6 I ) J31 19 6 

16 1 0 J 


218 15 0 
200 13 3 
427 7 4 

219 2 11 
133 13 10 

12 3 10 
120 11 7 
1,145 12 11 
928 1.5 6 
157 17 0 


1,427 15 0 
26 12 4 


2,570 13 U 
M81 0 2 
1,312 7 10 
539 1 4 
2,000 10 7 
3,044 15 5 


• £ s. d. 
19,333 11 6 ) 
65 S 6 ( 


J. L. Collins, Aclifk/ Accounfant. 


Printed image digitised by the University of Southampton Library Digitisation Unit 


102 appendix :(H) TO SEVENTY-FIFTH. REPORT OF THE [1906-1907. 


(H 7.)— Arterial Draixage.— 

These Works are executed by District Boards in 
Schedule, — Abstract of Final Awards, and Receipts 


1 

Districts. 

Ccunti C3, 

Date when Awardi j 

h 

Flooded or j 
njnred Lands. | , 
which have i ' 
been Drained | 
or Improved. | 
atuie Measure.: 

roprieiorr, | 

Drainage, 
including 
merest, &c. 

crease in the 
nnual Letting 

these Lands, 1 
caused by , 
Drainage. ' 

lasulmeot, 
paysblc ■ ,^3 J 

hdf-resriT, 
to repay Cc»t. 
with interest. 

a/ter deductji.2 ~|1 

Redemptibn,. 


Athboy River, 

Meath, 

1 

1 

4th April, 1869,. | 

R P 1 
,388 0 27 

£ s. d. \ 
8 0 5; 

E 5. j 

569 16 6 1 

£ s. d. 

i 

Ballinacoui'ty, 

Liiaeriok, . 

2nd Oct., 1875, . 

179 0 5 

7 18; 

82 5 1 ' 

u- C/ 

e- 


Ballyadams, 

Queen’s, . 

9th Oct., 1883. . 

S33 2 0 

4 5 8 ! 

204 13 0 

41 10 to 46 

1 

Ballycoiliton, 

Tipperary, 

9th Oct., 1891, . 

287 1 19 

. u e 

93 7 8 

36 16 9 , IJ 


BaTlynacai'rig. 

King's and Queen’s, . 

9th April, 1868, . 

2,502 1 28 

2 7 5, 

516 14 0 



Ballyteigue & Kilmore, 

Wexford, . 

9th Oct., 1888, . 

3,932 3 22 

3 9 10 1 

,335 4 9 

313 9 3 j 34 


BallpTacey, . 

Kildare, . . 

18th Mar., 1875, 

1,955 2 30 

4 0 5 1 

568 4 3 

{ «= i S 


,'Baniakyle, . . • 

Limerick. . 

3rd April. 1883, 

1,017 1 32 

9 15 1 1 

607 19 9 

) 153 2 1 

(.32 9 1 2 


Boolinarrig, 

King’ 

2'th Mtir., 1875, 

926 3 20 

3 7 1 

197 12 8 

{ “= ! 


Briekoy River, .. 

Waterford, 

26th Sept., 1670, 

829 1 20 

5 4 3 

297 2 1 

0- 

I 

Bride River, 

Cork, . ' . 

9th Oct., 1882, . 

1,269 3 4 

6 15 8 

531 3 2 

U2 16 4 4 

1 

'Buokey, i 

Limerick, . 

8th Out., 1898, . 

868 1 20 

1 19 2 

138 2 5 

f 7 14 11 
[ 41 4 10 2 

} 

Gamuge, 

Limorick, . 

25th Sept., 1876, 

1,260 3 0 

9 3 1 

577 4 8 

175 15 8 2 

5 

Ceirrigrohatie, &c., 

Cork, 

2nd April, 1900, 

624 2 20 

7 12 1 

250 13 6 

118 14 0 5 

7 

•Clodii^lt River, . 

Tipperary, 

30th May, 1872, 

1,657 1 4 

4 3 7 

398 6 7 

a — 


•Caahen, 

Kerry, 

9th Oct., 1890, . 

4,784 2 19 

2 2 0 

563 I 4 4 

197 6 5 3 


Gonnell, 

Kildare, . . • 

19th Jan. ,1870, . 

747 2 0 

3 6 5 

171 12 2 

a- 


Currygrane, 

Longford, . 

9th Oct., 1832, . 

114 3 37 

5 9 4 

27 14 1 

7 9 0 4 

3 

Derrinlough, 

King’s, . 

8th Oct., 1874, . 

622 0 30 

8 6 5 

143 15 4 

{ 

• 

Doohyle, 

Limerick, . , 

9th Oct., 1871, . 

409 2 32 

6 2 7 

145 9 2 



Douglas River, . 

Carlow, . 

31st Mar., 1875, 

3,088 2 0 

4 7 3 

922 18 0 



Dunderry, . 
Elpbia, 

1 Meath, 
Roscommon, 

Not yet under 
award, 

26th Mar., 1872 

} " 
3,395 8 12 

4 11 2 

1,036 1 10 


“ 

Farney Bnoge, . 

Tipperary, 

- 

- 

— 




FolUstown; 

Meath, 

9th Oct., 1888, 

201 3 32 

j 5 2 1 


\ 7 15 4 

3 

Do,, 

. Do., 

9th Oct., 1891, 


- 




Fraokford River, 

. King's, . 

27th Mar., 1875 

1,204 2 0 

6 5 8 

414 16 0 

i «- 


Do 

Do. 

4th April, 1884, 

- 

- 

- 

8 18 2 

10 

Garrislowu and Dolvir 

, Msfth and Dublin, 

. 3rd April, 1882, 

. 3,222 0 U 

19 4 

461 3 C 

{ 94 9 0 

6 

Glaslieeii, . ’ - 

, Cork, . 

. 4th April, 1889, 

. 133 1 

10 9 4 

111 15 

{ 3l'^15 10 

9 


Carried forward, 


. 37.448 2 2 

— 

10,447 0 1 

1,411 13 0 

— 


a These charges have expired. 
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1.03 


26 A 'll Vic., c. 88, Sec. 

accordance with the Provisions o£ the above Acts. 


Total Atonuni , T 
Advanced. [ 

ncinding interest | 

10 date of f 

Award. . j ^ 

Portion of 
oial Advances 
charged to 
Conneiesfor 
PnbUctiVorks. ' 
r refunded by 
rainage Board. 


Receipts (Prinelpai and Inlerest). j 


Amount 
arged on Lands. 

Total to 1 

list March, ! 
l!>0n. 

For year 
ended aisC 
lareti. 1907. i 

I 

Total to 1 

Slsl March. 1 

Dis tried- 

£ *. d. 

£ i. d. 

£ s: d. \ 

£ t. d. 

£ f. a. 1 

£ 4. d. 


11,141 16 2 ’ 

- 

11,141 16 2 1 

15,95-2 14 5 

! 

5,952 14 5 

Athhoy River. 

1,268 3 10 ■ 

- 

1,268 3 10 1 

1,775 11 9 

- 

1.775 n 9 

Ballinacourty. 

3,660 8 0 

89 10 0 

3,570 18 0 i 

4,114 7 0 

83 1 8 1 

4,197 8 8 

Ballyatlaine. 

. 1,491 e '0 '■ 

67 10 0 
■66 0 0 

1,357 18 0 1 

1,444 6 7 

1-23 9 11 ' 

1,567 16 6 

Ballycoliiton., • 

6,975 9 1 . 

_ 

5,975 9 1 i 

8,461 10 1 

1 

8,461 10 1 

Ballynacnrrig. 

13,741 5 0 j 

- 

13,741 6 0 ' 

10,744 10 7 

623 6 10 

11,867 17 5 

Ballyteigue Kiltflore 

1 8,211 1 2 1 

350 15 -2 

7,860 6 0 

ir,532 6 5 

- 1 

1 1 ,532 6 5 

Baltracey. ' 

1 8,186 17 9 

•609 12 7 

7,577 5 2 

9,997 7 9 

400 16 9 ; 

10,398 4 6 j 

BarnaJcyle. 

’ /■2,350 0 0 

- 

2,350 0 0 

1,870 6 6 

92 19 7 

1,963 6 1 1 

: 

1 3,107 2 4 

- 

3,107 2 4 

4,346 6 5 

- 

4,346 6 5 

Boolinarrig. 

4,323 12 0 [ 

_ 

4,323 12 0 

6,163 14 7 

_ 

6,163 14 7 

Brickey River 

8,721 8 3 

106 2 6 

8,615 5 9 

7,627 IS 7 

371 16 8 

7,999 10 3 

Bride River. 

j 1,763 8 , 0 

50 0 0 

1,713 8 0 

i.m 0 5 

113 4 0 

1,2-24 4 5 

Biinhey. . 

11,745 19 ; 6 

200 0 0 

n,.546 19 6 

16,175 0 2 

347 15 4 

16,523 4 6 

Camoge; 

§4,749 10 ''9' 

_ 

4,749 10 9 

1,298 1 5 

239 15 10 

1,537 17 3 

Carrigrobane, &c ' 

6,938 11 : 6 


6,938 1 1 6 

9,861 9 3 

•- 

9,861 9 3 

Clodiagh Riyar , r ! 

10,034 16 • 0 


10,054 16 0 

8,941 2 10 

407 18 4 

9,349 1 2 

Cashen. 

2,482 13 0 

_ 

2,482 13 0 

’ 3,533 1 3 

- 

3,533 1 3 

Connell. , 

628 15 0 

- • 

628 15 0 

715 i 9 

14 14 0 

726 15 9 

Currygraebl 

1 2,105 12 9 

40 0 0 

2,065 12 9 

2,950 0 1 

_ 

2,950 0 ! 

Derrinlouph. 

2,513 6 0 

_ 

2,5i8 6 0 

2,216 5 6 


2,216 5 6 

Doohyle. ' 

1 13,663 6 8 

190 0 0 

13,473 6 8 

19,591 11 1 

- 

19,561 11 1 

Douglas River.- 
Dunderry. ' ' 

t7,6I0 0 0 



- 

- 


15,940 17 0 

458 0 0 

15,482 17 0 

22,009 8 6 

- 

22,009 8 6 

Eiphin. 

1424 0 0 


- 

- 

- 

- 

Fariiey Bridge. 

1 i;0Sl 12 0 

- 

1,031 12 0 

1,!'S4 14 9 

212 7 2 

1,367 1 11 

FolUstown. , ' -ri. 

403 13 0 

45 0 0 

356 13 0 

471 11 6 

- 

471 11 6 

Do. 

1 6,746 8 4 

80 0 0 

6,666 8 4 

9,604 9 2 

! 

9,604 9 2 

Frankfonl River. 

j S75 17 4 

. 

875 17 4 

1,062 19 7 

17 16 3 

1,080. 15 10 

Do. 

j| '1,948 13 0 

225 0 C 

4.723 15 0 

6,395 19 n 

. 146 14 6 

6,542 14 5 

Gfuriatown and Delvin - 

!| l',394 19 0 

- 

1,394 19 0 

1,463 7 { 

63 11 8 

1,526 19 2 

Glashesn 

f 165,850. 12 3 
V /2,350 0 C 

1 2.786 9 

1 157,589 2 2 

192,536 9 

3,259 8 6 

195,845 17 10 



• Refunded bj Drainage Board, being portion of advances not expended. ' tKot yet under charge. 

; Issued outof the Church Pund. . . ,, 

§ In addition to this amount there was espenfled a sum of £625 7s. od., being the moiety of cost of county roa;i bridges, suru sii i i.a g 
been received from county and paid over to Drainage Board. 
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APPENDIX (H) TO SEVENTY-FIFTH REPORT OF THE [1906-1907. 


(H 7.) — Arterial DRAiRAGE.— 

These Works are executed by District Boards in 
ScHEDUiE. — A bstbact of FiNAL Awabds, and Receipts 


Slatrtcte 

Countixs. 

Date when Awards ^ 

1 

Area of 1 

irioodxdor I | 
njureii Lanils. i I 
which have | 
)een Drained 1 
or Improved. | 

3«r Acre to ^ ^ 
Proprieiorr j ■* 

of the ' 
Drainage, 
including 1 

1 

nerease to the ' 
.nnnal Letting 
Value j 

f theec Lands. . 
eauaed by j 

Amnust ef j « 
iDStoimCDU ^ 
ptjeblo - 

baif-yeerlf, 5 

1 




tatute Measure.^ 1 

nterext. £c. ' 

1 

HMemptiona. e 

|i 




.V. a. p. i 

; s. d. 

£ s. d. 

£ ». d. 




Brought forward, 

. i 

7,448 2 21 

— n 

3,447 1) 1! 1 

,411 13 0 

1 

1 


Gfeanitgh, • • • ■ 

LImferiok, . . 4 

,th April, 1890. . ! i 

!,250 3 24 

5 9 4 

544 9 0 

184 10 6 

I 

37 


Ctully, . . • • ' 

Queen's, . . ■4 

Hh Oct.. 1873, . ] 

1,064 0 10 

4 4 It 

242 13 9 < 

[ ^ ' 

a 


Gully Upper, . . ' 

(Queen’s, . . . 1 

L4th Mar., 1876, 

508 I 16 

4 13 7 

129 12 2 

33 4 3 1 

24 


Hoian's Pass, . • 

Tipperary, . . i 

9th Oct., 1886, . 

855 1 29 

5 13 0 

283 13 10 

108 13 8 i 

30 


Inny, Upper, . j 

Meath, Westmeath, ' 
Longford, & Cavan, 

1 4th April, 1881, 1 

1,675 2 7 

7 8 3' 

2,780 2 4 

1,517 3 7 

» 


Island Lakes and ) 
Glore River. J 

Mayo. 

2nd April, 187S, 

1,457 0 32 

5 16 6 

443 5 6 

50 1 9 

21 


Kildare, 

Kildaro. . 

29th Sept., 1877, 

2,347 3 30 

3 ll 6 j 

506 7 10 

{ «- 

a i 


Killard, . 

Cork, 

9lh Out., 1694, . 

201 1 0 

9 4 1 I 

153 15 3 

46 6 2 

46 : 


Kilmastulk, . • 

Tipperary, 

26th July, 1870, 

1,681 1 18 

6 10 7 ' 

582 12 2 

n- 

« 


Laracor, 

Meath, 

3rd April, 1880, 

879 1 22 

7 0 7' 

204 12 10 

116 2 0 

36 


Lerr River, 

Kildare aud Carlow, . 

9th Oct., 1885, . 

1,684 3 20 

16 8 11 ; 

636 5 0 

96 12 10 

53 


Lough Erne, • 

Cavan, Donegal, Fer- 
managh, fc Monaghan, 

1 4tli April, 1891, 

15,-327 0 36 

11 16 11 1 

4,716 11 0 

2,776 0 9 

10 


Do. (Navigation). 

Do., 

- 

— 

— ; 

— 



Lough Oughter, ■ 

Cavan, 

4th April, 1878, 

3,077 1 30 

5 1 11 ! 

846 1 6 9 

196 2 0 

SO 


Milford. . - .j 

Cork, . . 

8th Oct., 1887. . 

1,015 0 10 

8 14 9 

469 0 7 

165 2 S 

33 


Morning Star, Upper, 

Tdmeriuk, , . ■ j 

4th. April, 1888, 

830 2 35 

8 12 9 

j 356 1 0 

173 9 9 

33 


Muikear River, 

Limerick, . 

20th Sept., 1877, 

3,250 2 24 

9 4 1 

' 923 9 II 

393 0 7 

-28 


Nanny River, 

Meath, 

4th April, 1888, 

784 3 0 

10 5 I 

585 15 2 

178 13 6 

33 


Do,, Upper, 

Do 

4Lh April, 1888, 

163 I 20 

6 7 9 

72 U 2 

26 1 10 



Owenroe, 

Do., 

4th April, 1888. 

2,207 2 0 

5 0. 9 

891 7 6 

264 5 9 

33 


Pallas lUver, 

'Tipperary, . | 

Not yet under 1 
Award. ) 

- 

- 

- 

— 

20 


Parsonstown. 

. Tipperary and King’s, 

25th Sept., 1874, 

2,719 0 1 

4 4 6 

650 19 5 

201 14 3 


Quinagh, 

.1 Carlow, 

I9th Jan., 1870, . 

680 3 0 

3 13 5 

208 1 5 

a— 



llathangan Rivep. 

.] Kildare, . 

4tb. April, 1683, 

8,864 2 3 

8 12 5 

3,044 19 10 

1,180 8 5 

45 


Rathdovmey, • 

. Queen’s, . 

9th Oct„ 1868, . 

418 1 39 

6 6 1 

189 0 4 

a— 



Silver River, 

. King’s & Westmeath, 

8th Oct., 1870, 

. 1,092 2 30 

3 12 8 

215 iO 9 

0— 



SiamllebTidge, 

. 1 Clare. 

. 4th April, 1871, 

2,596 0 4 

7 13 2 

1,229 14 It 

a- 



Stoneyfbrd^River, 

• Kildare. . 

. 9th Oct. 1884, 

. 3,864 0 0 

8 18 3 

1,550 15 10 

465 2 S 

. 50 
I 57 


Suck River, 

. Galway & Roscommo 

n, 22nd Oct., 1895 

, 16,500 1 14 

.871 


1*1,453 14 C 









292 10 f 



Do. {Catchment Are: 

a) 1 Do., 

— 







Svranliiibar. • 

. [ Cavan, . . 

. 23rd Mar., 188C 

1. 265 2 1! 

) 7 6 0 

135 15 i 

1 a— 



Swtlly liiiru 

, 1 Donegal, . 

. 9th Oct, 1836, 

. 1,404 2 IJ 

1 6 2 1 

485 5 f 

J 1 113 6. i 

> 3C 


Curried forwar 

d, . 

. 126,621 2 a 

;5 ■ 

36,542 19 ; 

rjT3,286 1 ! 


- 


Parable br propriatcrt. 

ft These charges have exiilteiL • Payable by occupiera T 
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1906-1907.] COMMISSIONERS OF PUBLIC WORKS. IRELA^'D. 


26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts, 
thereon, for the Year ended 3lst Mircli, 1307. 


■ — - 


Portion of 

1 

Receipts 1 

Principal and In 

eresii. ; 


i 

I 

Advanced, 
neiuding Interest 
to date of 

Award. 

charged to 
Countie« for 
Public Works, 
or refunded by 
Drainage Board. 

Amount ' 

barged on Lands.; 

TnUl to 
SfstSIarcIi, 

For year 
ended }lst 
Uarcb,l907. 

To 

3ls( March, ; 

1U07. 1 

Districts. 

£ s. <2. 1 

£ s. d. 

£ t. d. 

e .. .1 

£ s. d. j 

£ s. d. 1 



165,850 0 0 
/•2,3S0 0 0 

2,756 9 0 

57,589 2 2 

92,586 9 4 1 

,259 8 6 , 

95,845 17 10 



)3,39f 7 0 

513 0 0 
\ ‘57S 12 6 

. 12,302 14 6 

10,302 10 0 1 

2,873 0 3 

13,175 10 3 

Greanagh. 


. 4,517 11 fi 

_ 

4,517 U 6 

6,132 7 2 

- 

6,482 7 2 

Gully. 


2,447 15 2 

70 0 0 : 

2,-377 15 2 

3.271 19 1 

83 3 r. 

3,356 2 6 

Gully. Upper, 

j 

5,^56 12 0 

( 214 4 0 

1 *300 0 0 

1 4,842 8 0 

5.191 5 2 

307 4 3 j 

5.196 9 3 

Hogan's Pass. 

1 

92,496 5 6 

6,704 13 7 

f 2,192 13 6 
[ *3,750 0 0 
f 215 0 0 

\ »150 0 0 

-86.553 12 0 
1 8,339 13 7 

99,706 19 1 
1-3,425 19 U 

3,974 0 5 ' 
94 2 7 

103,680 19 6 
13,520 2 6 

Inny, Upper. 

f Island Lakes and Giore 
\ River. 


^ 8,657 4 6 

260 0 0 

8,397 4 6 

11,398 13 3 


11,398 15 3 

Kildare. 


1,852 S 8 

_ 

1,852 6 8 

939 1 1 8 

83 8 4 

1,025 0 0 

KiUard. 


19,980 7 8 


10,980 7 8 

15,384 19 1 1 

-■ 

13,381 19 n 

Kilmastuila 


«,2t7 12 10 

35 15 4 

6,i81 17 6 

7,051 3 6 

232 4 n 

7,2S3 9 6 

Laracor. 


27,916 2 0 

202 0 0 

27,714 2 0 

89,856 7 4 

193 5 8 

39,549 15 0 

Lerr River. 


181,557 16 0 

- 

181,557 16 0 

136,523 11 T 

6,293 8 7 

149,822 0 2 

Lough Erne. 


?17,197 14 0 

17,197 14 0 

Nil. 

20,912 » 10 

1,100 12 10 

22,012 16 8 

Do., Navigation. 


16.188 4 0 

_ 

16,188 4 0 

21,394 IS 5 

806 8 0 

22,201 1 5 

Lough Oughtur. 


6,871 14 6 

_ 

8.871 14 6 

7,047 7 4 

l,2?3 3 10 

8,330 11 2 

Milford. 


7,425 0 0 

•250 0 0 

7,175 0 0 

6,598 0 8 

382 3 6 

6.980 6 2 

Morning Star, Upper. 


30J79 0 0 

864 1 0 

29,914 19 0 

41,783 16 2 

785 U 8 

42,569 7 10 

Mulkear River. 


3,663 5 7 

f .544 0 0 

1 8,048 6 0 

8,168 8 7 

35T 7 0 

8,515 15 7 

Nanny River. 


1,043 12 0 


1,043 12 0 

913 1 2 

47 16 11) 

961 1 0 

Do. Dpp<-r 


lt,466 12 6 

346 16 6 

11,121 16 0 

10,284 9 10 

637 17 9 

10,923 7 7 

Oweoroe. 


t2,09T 18 0 

- 

_ 

- 

- 

- 

Pallas River. 


11,699 17 1 

150 0 0 

1 1 ,549 17 1 

15,708 U 2 

486 18 0 

16,195 9 2 

Parsonstown. 


2,700 16 8 

'200 0 0 

I 2,500 18 8 

3,782 11 1 

- 

5,782 11 1 

Quinagh. 


77,607 6 9 

1,185 0 0 

76,422 6 9 

70,852 4 2 

2,675 14 2 

73,527 IS 4 

Rathaugan River. 


2,648 6 3 

- 

2,648 6 3 

3,764 8 7 

- 

3,764 8 7 

Rathdowney. 


3,971 2 9 

- 

3,971 2 9 

5,690 1 3 

- 

5,690 ] 5 

Silver River. 


20,328 13 11 

42+ 1 8 

19,904 12 3 

28,814 2 7 

- 

28,814 2 7 

SixmUebtidge. 


32,230 0 0 

/ 1,645 11 10 

[ 29,964 8 2 

29,739 14 11 

3,583 6 5 

33,323 3 4 

Stoneyford Rivw. 


'■ A139,792 9 5 

1,939 6 6 

137,853 2 11 

72,923 12 9 

9,875 16 9 

82,799 9 6 

Suck River. 


i 13,000 0 0 

13,000 0 0 


8,075 13 3 

585 0 0 

8,660 13 3 

Do. 


2,082 5 6 

143 0 0 

1,939 5 6 

2,940 10 6 

58 10 !l 

2,999 I 5 

Swaclinbar. 


9,23(J 13 5 

f 637 18 9 
\ *14 0 8 

I 6,578 14 0 

9,313 II 5 

250 19 4 

9,364 10 9 

Swilly Burn. 


[948,972 0 0 
1 ./■•2.350 0 C 

[ 50,447 4 1C 

890,922 17 1 

910,352 7 0 

40,317 17 0 

950,670 4 0 

i 


• Refunded by Drainage Board, being portion of advances net oxpendid. 
/'Issued out of theCbiucb Fund. 


' + Not yet under Charge. 

<j Ir« addition an expeudituie of j£li>.000 was reel out of free grant 
K In addition an eipeuditure of ioO.OOO was met out of free grant 
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1906-1907.] ■ COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


?,fi & 27 Vic.,,c. 88, A:f,. 

acoorAi.acfc vitb the Pi-oviaioas of tlie a.bove Acts. 


thereon for th& yeai* ended 31st March, 1907. 



'focal 

Amount 

ad?aDced. 

including 
Interest, 
to Date of 

! 

Portton of I 
Total 1 

oliarged to 1 

Coimtiet 

Public Work*, 
or refunded 1 
by Drainage 

Amount 

charged 

BeceipCS (Principal and in 

erestj. 

Diatrieti, 

; To 
l|at March, 
ISOS. 

1 

For year ended! 
3l4t March. 

i»or. 1 

1 

Total to 
Ult March, 
1907. 












£ S. fl 

£ s. d. 

£ S. d 

£ *. d. 

£ *. d. 

£ s. d 



( 9l8,if72 It 2 


990,922 17 1 

010,352 7 t: 

40,317 17 0 

950,670 4 0 




i ’ 







1 5,332 1 6 

187 10 0 

5,144 11 6 

7,017 2 3 

- 

7,517 2 8 

Torrent Riyei. 


1 6,110 13 8 

- 

6,110 13 9 

8,349 11 10 

- 

8;319 11 10 

Tory Hni. 


^ 2,033 15 0 

70 0 0 

1,963 15 0 

2]083 14 n 

143 17 6 

2,227 13 5 

Trainore. 


1,B6I 0 6 

_ 

1,861 0 6 

95 7 ? 

118 3 6 

203 11 2 

Triogue. 


6,845 17 9 

196 19 0 

6,648 18 9 

6,663 3 0 

410 1 10 

7,073 i'.i.C 

Ward Riyer 


9.71,166: .3. .7 








/2,350 0 0 


i ■ 






973,500 3 7 

50,901 13 10 

j 912,651 16 6 

935,051 6 

40,989 19 10 

976,041 6-, 



■ — ■; — I ^ ' ' : 

/•Issuea out of Churcl Funi. ; 1 la uddiUoa a sum of £178 lOi, 9A wis iwld \,j Co. Mw,th proportloo of oosir of coaoty trideof.. 


J. L. €Jo>.£-iH8, Accoi^niatU 


! 

! 


PS 
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Statemjcnt showing the Purposes for which Advances of Public Monet are made bv 
the Commissioners of Pcblic ^Vorks in Ireland, with the Rates of Interest and 
Periods of Repayment. 






Purpose ol Loan. | 

1 Anthorisini; Acts. 

percent. onSlst 
March. 1907. 

Maximtmi Period oi Repayment. 


Local Loans Fund. 


Loans secured on Local Rates. 


1. County roads, triflgeB, and 1 

conrt-h'OTiBes. 1 

! 

2. Court houses erected by tho 

Board. 

3. Bridjwi between counties. 

1 it 2 Win. 4, c. 33, s. 
23, amended by 32 & 


30 years. 

1 year from completion of 
works. 

30 years. 

33 Viet., 0 . 74, s. 1. 

h k 7 Wm. 4, c. 116, s. 
70. 

1 it 2 Wm. 4. c. 33, 
amended by 4 <k 5 Wm. 


4, c. 61, 2 dt 3 Viet., c. 




50, and 30 k 31 Viet., 




c. 50. 



4. Public works genei^ly', includ- 

1 & 2 Wm., 4, c.'33, with 


25 years. 

ing commercial harbours, 

local or special Acts. 

Not exceed- 

docks, canals, aod bridges 

mg 


other than county bridges 


> 20 veara. 34 


B. Fishery piers and harbours, 

B V let. C. 3, and 2B and 

30 ., 3| 

25 years. 

consta-uction of. 

30 Viet., c. 45. 



6. Loans to Trustees of Dis- 

43 & 44 Viet., c. 14, s, 


12 years. 

tricts carried out under the 
Act 5 <b 6 Viet., c. 89. 

13. 



7. Repairs of fishery piem, 

16 i 17 Viet., c. 136, 


1 year from completion of 


sec. 11. 


works. 

8. Maintenance of navigation 

19 dt 20 VicL, c. 62, 


Ditto. 

works. 




S. Emigi’ation, , , . 

4o d: 46 Viet., e. 47, 

1 

20 years. 
30 „ 

10. Public Buildings — 


1 

25 yeara. 

(a) Public Libraries, 

40 A 41 Viet., c. 15 dc 

J 

c, 54. 



(fe) Reformatories, 

44 ifc 45 Viet, c. 29, 

Not exceed- 

1 



1 “g 
' 30 years, 3^ 

j. 35 year.s. 

(c) Industrial Schoblti, . 

48 Viet., c. 19, . 

J 35 „ 4 

J 

11. ^Dispensary houses, erection of 

42 & 43 Viet , c. 25, 


50 y'ears. 

12. *Lunatic asyluins huildings, 

1 A 2 George 4, c. 33., 


50 years. 

erection of, ic. 

8 <b 9 Viet., c. 107, 
18 dj 19 Viet., c. 109, 
40 & 41 Viet., c. 27, 




56 (t57 Viet., c. 65, and 
61 & 62 Viet., c. 54. 


50 yeais. 

13. tHousing of the working 

53 & 54 Viet., e. 70, 


classes. 




14. Sanitary imprOTemehts, 

Public Health Acts, 

Not exceed- 
ing 

[20 years, 3^ 
30 „ 3^ 

40 ,, 4 

50 years. 

Water supply, sowei’age, 
ike. 

37 & 38 Viet., c. 9, 8. 

■ 43, 41 <& 42 Vick, e. 52 



and 59 di 60 Viet., c. 54 


15. 1 l.*bourer'B’ cottages, erection 

46 k 47 Viet., c. 60, 
4 48 d! 49 Viet., e. 77. 

50 „ 4J 

50 yeara 

of, by rural district coundla 



1C. ^Workhouse Buildings, 

61 & 62 Vic., c, 37, s. 61, 


50 years. 

17. Small Dwellings Acqnisition, 

62 .ds 63 Vic., c. 44. 


30 years. 

18. Agrieulthre and Teohnica' 

62 di 63 Vic , c. 50, 



TnBtniction. 





* In tb.BBecflAei ihe p«riois aUnwed vary Irtan IS to 50 years, aecording to the object of the Joan, 
1 1 In tlieeaaearf loans made to private borrowers tinder tlii* Act, the period is limited to 10 year*. 
I No\r diiiflontlDsed. see poue IS. 
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Aathorinse Acts. 


Local Loan's Fusd. 

Loans not Jcfureti on Local Rates. 


1. Arterial drainage works. 


2. Mamtenance of drainage works, 


3. Railwaysand Tramways, Harbours, 

Locks, Canals, <ke. 

4. Reclamation of waste lands {see 

also Land Law Act, 1881 ). 

5. Loans to Pier Authorities created 

by Shannon Act, 1885. 

B Glebe houses, erection of, and 
purchase of land, tfcc. 


26 k 27 Viet., c. 88, 
28 4 29 Viet, c. 52, 
37 & 38 Viet, c. 32, 
43 & 44 Viet. c. 27. 


I 


7. Land improTenient iireliioin 

expenses. 

8. Land improvement : — ’ 

Loans to landlords — 

(a.) For sub-soiling, tveuching, 
irrigation, emitting, fencing, 
and reclamation of waste lands. 

(5.) For farm buildings, bouses, and 
offices, scutch mills, labourers’ 
dwellings, and planting. 

(c.) For la>) 0 urer 8 ’ cottages erected 
by order of Land Commission. 

9. National school teochei-s’resadences, 

erection of. 

10. *Lispensary houses, erection of, 

11. Non-Tested schools and training 

colleges, erection of. 

12. Land l>aw Act, 1881. . 

(a.) Loans to tenants for improve- 
ment of their holdings. 

(6.) Loans to Companies for reclama- 
tion of waste lands, ic. 


13.*Housing of the woiking classes,' 


9 4 30 Viet., c. 49, 


1 i 2 Wm. 4, c. 33, aud 
Tramways Act, 1 883. 
14 2 Wm. 4, c. 33. 

Shannon Act, 1885, 

33 4 34 Viet., c. 112. 

34 4 35 Viet., c. 100, and 
j Expiring Laws Con- 
tinuance A.cts. 

10 Viet., c. 32, s. 15, 


4 during progress 
of works, subse- 
quently 3^. 


10 Viet, c. 32, 


10 Viet., c. 32, 

29 4 30 Vie., c. 40, 


10 Viet., c. 32, s. 7, and 
Land Law Act, 1881, 
s. 19. 

38 4 39 Viet., e. 82, 


42 4 43 Viet, c. 25, 
47 4 48 Viet., c. 22, 


44 4 46 Viet., e. 49, 
31. 


53 4 54 Viet., c. 70, 


Not less than 

H 


(about) 3-J 


(about j 3^ 

H 


(about) 3^ 

H 

H 

H 

(about) 3^ 


3f 

4 

4i 


35 years. Coinnound 
sum (Principal, "With 
interest during pro- 
gress of works) re- 
j>ayable by annuity 
of £6 10s. pel- cent 
for 22 years, or £5 
j>er cent, for 35 
years. 

Various periods, not 
usually exceeding 
la years. 

25 years. 

3 years from com- 
pletion of works. 

50 years. 


22 years. 


35 years. 
35 years. 


20 „ 

30 „ 


50 „ 

20 years. 





Irish Church Fuhu. 



For erection of fisliery piers and har- 
j hours. ' 

46 & 47 Viet., c. 26, . | 


25 years. 

! ■■■ 

- In CUM5 whcie not seourod on 

rates. 
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1 ■ 
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Tramways asr Public Companies ^ i 


■ j unonn, . j j I 



Jothdorci^ Upper- ■ 


1 

j 

|i i 1 

liUii t Bloesin^- ‘ ^ 1 

tSD. 1 j 1 

1 




! j 10,000 

SOO 

1 

1 WWkl#^. 1 

1 

1 

i 1 

! ! 

■ 

1 

iirl of I.o«-ctT»Ujota-j 

i 

UAII j 

1 

^ :! 

, Jnnea^t'!- 
190C. 

! 

' i 

1 

: i 

i 

li»UiaascartIi7 nod Coilc, - ■ 9 

'RmolMSaei and 1 

Tlmolugue and j 

Ub ITeli., 1838. 
13th March, 
I8B9. 

' 

1 1 

1 ! 

1 ' 

35,000 6 

Barony of Ihano and 
BarrTToe, and port 
of E.b.E.Oarhery. 

44,31fi 

j 

Full 1 36,000 ' 

amonni. 1 

700 1.103 

, Lee, 1904.1:; 
Jnne, 1901 

ualeamiUed in IS9U | 

j 





! 

; 

i 

1 

i 

1 

1 

. LongliFea anil Ally- OalTay, | 9 

! 

1 

-35tU Inly, 1880 

1 

54,443 5 

1 i 
1 

Farts ol Barosiee of 
Leitrim, DnnkeUin 
Athenry. SUsonnell 

Longhrea,Longford 

iMclTiaqHln. 

61,880 

Pall 

1 amount. ; 

, .April 4^ O^t- 
' 

1 

i 


' 

1 

1 BaronleB of Oorkn 

1 

1 05,919 

«L , 120,000 

! .TniSS ; >W, SL“ 
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\ aulhotlsrt Cqntribn- 


[vvragh and pan on ^6,461 
SoncD DuDberion. 


4 1 Batoniesot Oarbuiy, A k Full I 80.®°® ‘.®° 1 fvt % .i 

(3oolaTln. Ourran, amount. ' 1 


Barony of GoUen and ^ 65^ Pull *®.®®° I Antilsod' 

partsol Baronloi ol I amount. i - iws. 

Coecello and Cmn- I 
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DEOEiraUL INDEX TO BOARD'S ANNUAL REPORTS. 



r 



r 



z 

“ 


AM-iUitioa of Small D«eUm^ 



-■ 

z 

z 


= 

is% 


■z 



= 


- 

- 

■ 





Aniiooi SU'set Parcels Poet Depot, . 


- 


- . - 

- 






(See National and Ancient Uonumeata) 




12,37 36 

To 

34 


36 


,36 

ArbilistionB, - • „ ; , 

Do., Transfer from Boaitl of po 

appoint Arbitrators 
Ardglas Harbour, . 

T.WS lO 



3* dO 


32, 47-48 


33, 48 
•- 

40-58 

31.M 

.ArdWeetKsr, 
Arklow Sai-boar, 


= 


M 26 

z 

z 

z 


,cZ„ 






34-41 17 




12-14 

z 

z 

&.™* ■ ■ 











AOOOtfNTS— 


,, .,s 

SAAO 

66-69 64-66 

52,63 

- 

OfS^l 

6^7 

06-67 

6.^01 

Pirliamentory Voles and Oraots — 


dS-f9 

50-53 

60-63 6^69 

66-60 

r 

62-67 

6^6 

ttVo 

7II79 

Shannon Dnunaje Works, 


60-61 

54-67 

64-67 60-63 


Z 


86-98 

96-106 


Do- Incidence Taxation, 

Do., Doans irt Aid, 
Omce. P.ihUc Works, . 


5C^I 

6M7 

eS .«> 

621^3 

= 

70.71 

66-70 


70-71 

Appropriations in Aid — 

Boildiogs, Royal Parks, Royid Harho 





68-69 


66-67 

“ 
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8.I5 


43 



5 

36 

NL^gBtdonii, Inland, 

NavigaUim Werku, MainlaiuuiM of. 

38,29 

26 



~ 


M 


42 

31-32 

34 

Hovtry, Keady, and TyjiBD Bailwaj, 

- 


- 

- 

lb 

z 

z 


- 


Non-Veit«d SohooU and Titnung Collegei. 
Non-Vottd Saivicis, .... 

1S.U 

11,26 

Hi, 19, 34, 37 


29 



33^36 

*' 

32-36 

Office of Pablk Wol'ke, Ifcuicval of OlKcee, 


- 

- 

- 

- 

- 

- 

- 

11 

27 

Ordnance Soroey Officer .... 

_ 


- 

- 

- 

- 


28 

34 

26 

Varliamentaty Bills, 


!? 

20 




27 

31 


■!! 


Pass^ East Pier, 

Psilocls of Kepaymont of Loans, 

Phcsaii PatL ^ ^ ^ 


i 

E 



10, 11, 28 

8,31 


z 

7-9,31 


^20 

PicUe PmM Rot. 



« 


- 

29 

34 



- 

S3 

Portavofrie Pi«. 
Portoabtahy Pier, 
Portnoo Harbonr, 





z 

r 

z 

z 

aj6 

47 

i 

Portruah Harbonr, 
Ponatewart Haihoni, 


26 

7-8,24 

7^31 

Ml 

8,27 

so 

8, 34 

30,31 

3; 

29 

Post Roads, 

Publio Boildioffs netails of Worka at. 

PnbHo Gardens, 

Publio Health Aots, 


2S-2S 

18,32 

S 

29-33 

39-40 

22 

2^ 

26-28 

28 

23,33 

28-32 

38 

36 

32-36 

34-36 

10 

29-30,40 

28-31 

37,58 

37 

t 

46 

23-30 

’37 

publio OflioM iSils (Dublin) Act, 1903, 


— 


— 

~ 


f oc 


lu.^11 

‘5 


Pubfio Works Loans Aota,' 


)9 


26 

18 

23 

26 

- 

- 

- 

- 

Queen’s Coll^, 
Queenstown Cnstombouse, 




*8 

I 

z 


- 

- 

- 




9-13 

10-16, ST, 6!l 

10-13, 24. 26 

16-18 

11 to, 61 

M2-15,20,.38 

16-36 

19 


iio’„ Statement of Lepslatiou to 189«, 

* 
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